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SECTION A 


EXECUTIVE SUMMARY 


1. INTRODUCTION 


An Integrated Development Plan, adopted by the council of a municipality is the key strategic planning tool for 
the municipality. It is described in the Municipal Systems Act (MSA) as: 35(l)(a)"...the principal strategic 
planning instrument which guides and informs all planning and development and all decisions with regard to 
planning, management and development in the municipality". (b)"binds the municipality in the exercise of its 
executive authority". 

The IDP serves as a single broad strategic guide of the broader community and residents of MCLM priority 
issues that government should implement in this term of Council. It also assists administration to prepare a 
medium term finance framework and annual budget that seek to allocate resources to address all these 
needs. 

In reviewing the five (5) year IDP plan, it is important to be mindful of alignment with all spheres of 
government i.e. National, Provincial and Local Government and also to ensure that there is a clear link 
between the strategic objectives agreed with the community, the IDP, the budget, SDBIP. The IDP is the 
delivery plan of the entire government plan. 


2. THE LEGISLATIVE FRAMEWORK 


The legislation governing the development, implementation and review of the Integrated Development Plan 
has been conceived in the constitutional spirit of a developmental state. In terms of the provisions of Local 
Government: Municipal Systems Act of 2000 Section 34 (a) (i) a municipal council must review its integrated 
development plan annually in accordance with an assessment of its performance measurement in terms of 
Section 41; and (ii) to the extent that changing circumstances so demand; (b) may amend its integrated 
development plan in accordance with prescribed process. 

The following National pieces of legislation and policy frameworks are binding on Merafong City Local 
Municipality's planning process and thus guide the entire IDP process: 

• The constitution of the RSA of 1996 

• RDP White Paper of 1994 

• DFA of 1995 

• White paper on Local Government of 1998 

• Municipal Systems Act 2000 

• Municipal Structures Act of 1998 

• Municipal Financial Management Act of 2003 

• Provincial Growth and Development Strategy Guidelines 

• IGR of Act 2005. 

• National Environmental Management Act of 1998. 

• MTSF (2009 - 2014). 

• LGTAS/MTAS (2010). 

• DORA. 
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2.1 Process Plan 


The IDP review process was done in accordance with the process plan adopted by Council for the 2012/13 
Integrated Development Planning periods. The diagram below is a summary of the adopted process plan. 


IDP REVIEW WORK PLAN 2012/2013 


Multi Sectoral Steering Committee 
January 2012- March 2012 


>• 


First Draft 
March 2012 


Public Comments 
April 2012 


1 r 



Council Workshop 
April 2012 


Jouncil IDP Adoption 
May/June 2012 

r 


IDP Rep Forum 
May 2012 


^ 1 

Submission 

May/June 

0 MEC 

2012 

N. 



2.2 Stakeholder Participation 

The following public participation process formed part of the IDP Review: 

• Ward Councillors together with their committees conducted intensive ward meetings in order to 
review community priorities 

• An analysis of changing circumstances as reflected in the Situation Analysis by each department 

• A review of organizational performance 

• A Mayoral Imbizos to report back on municipal programmes and projects and to obtain public input 

• Structured consultation with mining houses to integrate socio and economic plans of mines with the 
IDP needs 

Public Notices and invitations were issued to the public, inviting communities and stakeholders to participate 
in the IDP reviewing Process. 


2.3 IDP Assessment 

The annual IDP assessment requires all municipalities to submit the IDP approved by council to the MEC 
responsible for Local Government, in order for provincial department led by local government to assess how 
credible is the municipal IDPs and to provide a provincial perspective that should be considered in preparation 
for the upcoming IDP financial year. 
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2.4 


GOVERNMENT PRIORITIES - 12 OUTCOMES 


The following are twelve (12) key outcomes that have been identified and agreed to by Cabinet: 

1. Improved quality of basic education. 

2. A long and healthy life for all South Africans. 

3. All people in South Africa are and feel safe. 

4. Decent employment through inclusive economic growth. 

5. A skilled and capable workforce to support and inclusive growth path. 

6. An efficient, competitive and responsive economic infrastructure network. 

7. Vibrant, equitable and sustainable rural communities with food security for all. 

8. Sustainable human settlements and improved quality of household life. 

9. A responsive, accountable, effective and efficient local government system. 

10. Environmental assets and natural resources those are well protected and continually enhanced. 

11. Create a better South Africa and contribute to a better and safer Africa and world. 

12. An efficient, effective and development orient public service and an empowered, fair and inclusive 
citizenship. 

2.5 MEG Comments on the 2011/12 Reviewed Integrated Development Planning 

In terms of Municipal systems Act, 2000, municipality must submit a copy of the IDP approved by council to 
the office of the MEC for Local Government within ten (10) day of the adoption or amendment of the plan. A 
municipality must consider the NEC's comments. The MEC comments provide guidance on the preparation of 
the IDP in the following year onwards. MEC comments are addressed in Section B (page 57 - 58). 


SECTION 1: Broad Observation — Key Generic Issues 
GPG PRIORITIES 

• Poor use of data that compromises the integrity of IDPs 

• Listing of unfunded projects in the IDP document 

• Free basic services 

• Need for a shift in Service Delivery Models 

• Poor Investment in infrastructure Maintenance 

• Land Audit 

• Cash Coverage Ratios 

• Outcome 9: Building effective & efficient local government 

• Intergovernmental alignment 
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SECTION 2: Issues Specific to the Municipality 
GPG PRIORITIES 


Service Delivery Backlogs : 

• Implementation of Merafong Revitalization Plan is key 

Financial Viability : 

• Merafong should strive to ensure that the investment in maintenance 
reaches 8% of PPE in line with treasury regulations. 

Institutional Development: 

• Urgent need to finalize filling of critical posts to manage the managerial 
instability. 

• Significant levels of vacancies in Infrastructure Departments 

• Finalization & implementation of a Fluman Resource Strategy 

Spatial Planning: 

• SDF makes no reference to the Capital Investment Framework 

• Development of the CIF by the municipality is essential. 

Unit city by 2016: 

• IDP shows no evidence of how the municipality is utilizing its Spatial as 
well as infrastructure development initiatives in contributing towards 2016 
vision 


2.6 Council and Council Committees 

Approval and adoption of the IDP and Budget are few of the non-delegated functions in the municipality. 
Thus only full council has the responsibility of approving the IDP and Budget. The IDP should be approved 
before end of the financial year by the MCLM. IDP Representative Forum has to review and recommend that 
Council approves the IDP prior to Council adoption. 


3. COMPONENTS OF THE MCLM IDP DOCUMENT 


The Merafong City Local Municipality IDP 2012/13 Document comprises of the following sections: 

SECTION A: 

Executive Summary which provides introduction, legislative framework and the context of preparing IDP. 


SECTION B: 

This Section consists of the following: the local profile of MCLM, location of the municipality within the 
Gauteng Province, wards breakdown map, demographic analysis, population and its breakdown according to 
age and gender, (take not that Census 2001 and Community Survey 2007 statistics is still used as the latest 
statistics will be released later this year and other sources used is Global Insight 2009 statistics), poverty 
levels and income levels, proportion of households with and without access to basic services, socio economic 
status, economic activities, natural resources, overview of neighbourhood, functional mandate, community 
priorities. Consolidated Infrastructure Plan which addresses the backlogs and status quo of the municipality 
and how best will these backlogs be eradicated, SWOT analysis, financial performance overview and 
addressing of MEC comments. 


SECTION C, D, E AND F: 

Section C - F comprises of MCLM Vision and Mission, core business values, strategic goals and objectives and 
strategic action plans which will assist the municipalities to achieve the goals it has set. 
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SECTION G: 


The Developmental Priorities and Objectives as well as Council's Transformation needs have been identified 
through the IDP process in accordance with the legislative framework. 

The objectives and needs are categorized according to the six (6) Key Performance Areas (KPA's) of the 
municipality. 

KPA's 1, 2 and 6 deals with the Development Priorities and Local Economic Development objectives. 

KPA's 3, 4 and 5 deals with the Internal Transformation needs, Financial Viability and Good Governance. 


KPA 1 AND 2 DEALS WITH DEVELOPMENTAL PRIORITIES AND OBJECTIVES 
KPA 1: Basic Service Delivery: 

• Mini business plans 

• Project list 

• Budget and IDP alignment 

• Khutsong Resettlement Plan and Projects Overview 

• Social labour plans 

KPA 2: Local Economic Development: 

• Local Economic Developmental objectives 

KPA 3 , 4 AND 5 DEALS WITH INSTITUTIONAL AND TRANSFORMATIONAL NEEDS 
KPA 3: Municipal Transformation and Organizational Development 

• Organizational Structure 

• Policies adopted by council 

• Organizational Performance Plan 

KPA 4: Financial Viability and Management: 

• Fiscal Plan 

It is a financial plan over the MTREF period depicts the planned income and expenditure over a three 
year term. 

KPA 5: Good Governance and Public Participation 

• Community Consultation 

• Audit and Risk Management 

• Functioning of Council 

• IDP Process Plan Structure. 


KPA 6 DEALS WITH SPATIAL RATIONALE/ANALYSIS 


• Spatial Development Framework. 

The framework concentrates on the spatial aspects of development planning; it also attempts to take 
a more practical approach to strategic spatial planning with great emphasis on the development 
strategies of the municipality. The SDF takes a broad view on development aspects, with limited 
reference to the LSDF's and Precinct Plans, still to be finalized for the Merafong City area. 
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SECTION H: 


Provincial Sector Development Programmes: 

• Department of Education 

• Department of Environment. 


SECTION I: ANNEXURES 


ANNEXURES 

J.l 

Detailed Spatial Development Framework 

J.2 

Integrated Waste Management Plan 

J.3 

A. Water Service Development Plan (WSAs) 

B. Water Resources Plan 

3.4 

Integrated Transport Plan 

3.5 

Housing Plan 

3.6 

Detailed Disaster Management Plan(Draft) 

3.7 

Growth and Development Strategy 

3.8 

Anti Corruption Strategy 

3.9 

HIV/ Aids Strategy 

3.10 

Performance Management Strategy 

3. 11 

Environmental Analysis 

3.12 

Draft SDBIP 
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SECTION B 


1. LOCAL PROFILE 


SITUATIONAL ANALYSIS 


MCLM is situated in the South Western part of Gauteng Province and form a part of West Rand District Municipality 
which consists of four local municipalities namely: Mogale City, Randfontein, Westonaria and Merafong City. MCLM 
incorporates the following areas: 


• 

Carletonville 

• 

Khutsong 

• 

Mining Towns Inc.: 

• 

Elandsrand 

• 

Fochville 

• 

Kokosi 


Blyvoor 

• 

Bentley Park 

• 

Welverdiend 

• 

Greenspark 

• 

Doornfontein 

• 

East & West 

• 

Wedela 

• 

Blybank 

• 

Deelkraal 


Driefontein 

• 

Khutsong 





• 

Western Deep Levels 


MUNICIPAL CODE: 

SIZE OF THE MUNICIPAL AREA: 

WARDS: 

GT484 

1631, ykm^ 

28 


N 
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The West Rand District Municipality has an estimated population of 816 860 . The estimation population of 
Merafong City Local Municipality is 218 007 . (Source: Global Insight 2009). 

Merafong City Local Municipality is a Category B municipality with an Executive Mayor Governance system. 
The Executive Mayor is supported by 10 full time Mayoral committee members who are responsible for 
heading their respective portfolios. The Mayoral Committee members chair their respective Section 80 
Committees to which specific departments report. 

The Speaker is the Chairperson of Council and is responsible for overseeing the functioning of Council 
and its committees. The office of the Speaker is further responsible for the establishment and functioning 
of ward committees. 

The Chief Whip is responsible for ensuring compliance to the code of conduct by Councillors. MCLM 
consists of 28 wards in terms of Section 18 (3) of the local government: Municipal Structures Act, 1998 
(Act 117 of 1998) which constitutes 28 Ward Councillors and 24 Proportional Representative Councillors. 

The following map represents the 28 wards within the jurisdiction of Merafong City Local Municipality: 



Final IDP 2012/13 Review 


May 2012 


Page 8 


2. DEMOGRAPHICS ANALYSIS 


2.1 POPULATION 



STATISTIC SOUTH AFRICA 

GLOBAL INSIGHT 

OWN STUDY 


Census 

2001 

Community Survey 
2007 

2009 

2011 

Total Population 

210 481 

215 865 

218 007 

267 520 

Households 

^56 336 

^88 156 


^92 648 


^Estimated annual growth: 1.25% 


2.2 Population Details (Age Breakdown) : 


Age 

2010/11 


Male 

Female 

Total 

Aqe: 0-4 

9.8 

10.4 

20.2 

Age: 5-9 

7.6 

7.5 

15.1 

Aqe: 10 - 14 

7.6 

7.3 

14.9 

Age: 15 - 19 

7.4 

8.5 

15.9 

Aqe: 20 - 24 

6.3 

11.7 

18.0 

Aqe: 25 -29 

8.8 

10.5 

19.3 

Age: 30 - 34 

10.3 

9.1 

19.5 

Age: 35 - 39 

10.2 

8.8 

19.0 

Aqe: 40 - 44 

10.7 

7.9 

18.6 

Aqe: 45 - 49 

9.5 

5.8 

15.2 

Aqe:50 - 54 

5.6 

4.3 

9.8 

Aqe:55 - 59 

2.3 

2.9 

5.2 

Aqe:60 - 64 

1.6 

2.0 

3.6 

Aqe: 65 - 69 

1.0 

1.4 

2.4 

Age: 70 - 74 

0.6 

0.9 

1.6 

Aqe: 75 - 79 

0.6 

1.0 

1.6 

Aqe: 80 - 84 

9.8 

10.4 

20.2 


Source: Global Insight 2009 
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2.3 Households: 


Households 

2008-09 

2009-10 

2010-11 

2011-12 

Number of households in municipal area 

^89258 

^90374 

^91 504 

^92648 

Number of poor households in municipal 
area/Reqistered Indiqents 

^4830 

^5488 

^5 710 

^6830 


Source: Own source 


^Estimated annual growth: 1.25% 
^Registered Indigents 


Households 



2008-09 2009-10 2010-11 2011-12 


■ Number of households in municipal 
area (estimated annual growth: 
1.25% ) 

■ Number of poor households in 
municipal area (Registered Indigents) 
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2.4 Poverty Levels 



Number of people living in poverty 



African 

White 

Coloured 

Asian 

2009/10 

101403 

281 

799 

57 

Source: Global Insight 2009 





Number of people living in poverty 


120000 

100000 

80000 

60000 

40000 

20000 

0 



African 


White Coloured 



Asian 


■ 2009/10 
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2.4 


Income Levels: 


Income levels 

Male 

Female 

Total 

No income 

2809 

3454 

6263 

R1 - R4 800 

849 

1586 

2453 

R 4801 - R9 600 

1807 

1932 

3739 

R9 601 - R19 200 

7862 

3660 

11522 

R19 201 - R38 400 

26709 

2505 

29213 

R38 401 - R76 800 

13588 

1854 

15442 

R76 801 - R153 600 

4912 

1100 

6013 

R153 601 - R307 200 

2248 

491 

2739 

R307 201 - R614 400 

1081 

159 

1240 

R614 401 - R1 228 800 

487 

0 

487 

R1 228 801 - R2 457 600 

123 

0 

123 

R2 457 601 or more 

141 

0 

141 

Response not given 

6658 

2142 

8800 

Total 

69272 

18884 

88156 

Source: Statssa 2004 


Income Levels 
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2.6 Proportion of households with access to full services: 


Proportion of households with access to basic services 


Water 

Sanitation 

Electricity 

Waste Collection 

2008/09 

50183 

50183 

50183 

50183 

2009/10 

49859 

49859 

49859 

49859 

2010/11 

49257 

49257 

49257 

49235 

Source: Global Insiqht 2009 


Households with access to full services 

50200 
50000 
49800 
49600 
49400 
49200 
49000 
48800 
48600 

Water Sanitation Electricty Waste Collection 



2.6.1 Households with access to services: 


2007 

Census 

Total H/H 

HOUSEHOLDS WITH ACCESS TO 

Households in 
informal 
dwellings 

Water 

Sanitation 

Electricity for 
Heating 

Refuse 

Removal 

Municipality 

% 

% 

% 

% 

% 

Merafong 

88156 

(87,267) 

99% 

(69,536) 

78,9% 

(37,993) 

61,1% 

(62,247) 

70,6% 

58,6% 


Source: CoGTA 2009 


2.6.2 Households without access to basic services: 


2007 

Census 

Total 

H/H 

HOUSEHOLDS WITHOUT ACCESS TO 

Households in 
informal 
dwellings 

Water 

Sanitation 

Electricity for 
Heating 

Refuse 

Removal 

Municipality 

% 

% 

% 

% 

% 

Merafong 

88156 

(889) 

0,4% 

(18,629) 

21,0% 

(24,211) 

38,9% 

(25,909) 

29,4% 

58,6% 


Source: CoGTA 2009 
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in Water Provision 


Total use of water by sector (kilolitres) 


Residentiai 

Business 

Departmental 

Special 

Unaccountable 
water losses 

2009/10 

5650082 

1084657 

88101 

280618 

1417145 

2010/11 

5692141 

1009734 

96014 

305569 

2607081 

2011/12 

4327543 

562717.40 

146658 

202593 

2071484 


Source: NRFWSS 


Total use of water by sector (kilolitres) 



■ 2009/10 

■ 2010/11 
■ 2011/12 


2.7.1 Water Service Delivery Levels: 


Water Service Deiivery Levels 

Description 

Households 

2009/10 

2010/11 

Actual No. 

Actual No. 

Piped water inside dwelling 

32,089 

34,087 

Piped water inside yard (but not in dwelling) 

35,791 

35,791 

Using public tap 

19,394 

19,394 

Other water supply (within 200m) 

0 

0 

Minimum service level and above sub-total 

87,274 

89,272 

Minimum service level and above % 

100% 

100% 

Water: (below minimum level) 

Using public tap (more than 200m from dwelling) 

0 

0 

Other water supply (more than 200m from dwelling) 

0 

0 

No water supply 

0 

0 

Below minimum service level sub-total 

0 

0 

Below minimum service level percentage 

0% 

0% 

Total number of households 

87,274 

89,272 

Source: NRFWSS 
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Households - Water service delivery levels below the minimum 


2009/10 

2010/11 

Households 

Description 

Actual 

No. 

Original 

budget 

No. 

Adjusted budget 

No. 

Actual 

No. 

Formal Settlements 

Total households 

32,089 

32,442 

32,442 

25,872 

Households below 
minimum service level 




889 

Proportion of households 
below minimum service 
level 


1% 

1% 

1% 

Informal Settlements 

Total households 

23,096 

25,787 

25,787 

25,787 

Households to below 
minimum service level 

0 

0 

0 

0 

Proportion of households 
below minimum service 
level 

0% 

0% 

0% 

0% 

Source: NRFWSS 


2.8 Access to Sanitation 


Sanitation Service Delivery Levels 

Description 

Households 

2009/10 

2010/11 


Actual No. 

Actual No. 

Sanitation/Sewerage: (above minimum level) 






Flush toilet (connected to sewerage) 

51 659 

52 728 

Flush toilet (with septic tank) 

1 300 

1 300 

Chemical toilet 

0 

0 

Pit toilet ( ventilated) 

7 900 

7 900 

Other toilet provisions (above minimum service level) 

0 

0 

Minimum service level and above sub-total 

60 859 

61 928 

Minimum service level and above percentage 

99,6% 

99,8% 

Sanitation/Sewerage: (below minimum level) 






Bucket toilet 

225 

102 

Other toilet provisions (below minimum service level) 

0 

0 

No toilet provisions 

0 

0 

Below minimum service level sub-total 

225 

102 

Below minimum service level percentage 

0,4% 

0,2% 

Total households 

61 

62 

*Total number of households including informal 
settlements 

90 374 

91 504 

Source: NRFWSS 
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2.10 Access to Waste Removal 


Waste Service Delivery Levels 

Description 

Households 

2010/11 


Actual No. 

Solid Waste Removal:(Minimum level) 


Remove at least once a week 

26938 

Minimum service level and above sub-total 

26938 

Minimum service level and above percentage 

100% 

Solid Waste Removal (Below minimum Level) 

Using communal Refuse Dump 

11604 (Informal) 

Using own Refuse Dump 

52962 

Other Rubbish Disposal 

52962 

No Rubbish disposal 

52962 

Below minimum service level sub-total 

64566 

Below minimum service level percentage 

71% 

Total number of households 

91504 


2.11 Percentage of Households with access to basic housing: 


Year 

End 

Total 

Households(Including 
formal & informal 
settlements) 

Households in 
formal 
settlements 

Percentage of 
Households in 
formal 
settlements 

Households in 
informal 
settlements 

Percentage 

of 

Households 
in informal 
settlements 

2010/11 

91504 

56854 

44,6% 

34650 

55,4% 
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3. ECONOMIC ANALYSIS 


Demographic trends 

1. Current population estimated at 260,595 in IDP 2011/12. 

2. As measured in 2001, Merafong population profile is male-dominated, mainly due to in-migration of 
male workers in mining industry. (Male: 575, Female 43%) however, female population was 
exhibiting higher growth rate. 

3. If trends observed between 1996 and 2001 were assumed to persist between 2001 and 2007, 
Merafong would have a much more balanced gender distribution in 2007. 

4. In 2001, largest proportion of population (75%) was between the ages of 15 - 64 years, which 
represent the economically active population. Estimate for 2007 indicate a slight decrease to 73% 

5. This indicates a slightly larger % of the population is dependent on others for their livelihood. 

6. High and climbing HIV infection rate (Number of infected 2004: 35,08. Estimate for 2007:42,105) 
Source: Quantec Research & Urban-Econ calculations. 

7. Annual Aids related deaths: 2,235 in 2004 (estimate for 2007 is 2,950) Source: Quantec Research & 
Urban-Econ calculations. 

Socio-Economic Trends 

1. Estimated education profile for 2007: 

a) 11% of population of Merafong has no schooling, compared to 9% in Gauteng and 16% in 
RSA. Source: Quantec Research & Urban-Econ calculations. 

b) 20% of Merafong's population has completed Grade 12, compared to 28% in Gauteng and 
27% in RSA. Source: Quantec Research & Urban-Econ calculations. 

Households Income 

1) According to Census 2001, almost 70% of the population of Merafong City had a household income 
of R3, 200 or less. 

2) The Average Weighted Income (AWI) as measured in 2001 was as follows: 


South Africa 

Gauteng 

Merafong 

R5,443 

R5,015 

R4,004 


3) Assuming that the % distribution of households by income category remain constant between 2001 
and 2007, the estimated AWI* of Merafong in 2007 is R4,809, compared to R6,019 in Gauteng 
(Source: Quantec Research & urban-Econ calculations) 


*7114^ /5 the average income of households, taking into account the distribution of households across income 
categories. 

Location and accessibility 

1) Merafong City is located within the West Rand District Municipality in the Gauteng Province. 

2) It is situated about 65km from Johannesburg and is bordered by the North West Province on its 
western side. 

3) The area is serviced by a number of major roads which the most important is the N12 from 
Johannesburg to Cape Town. 

4) The N12 has been identified as an important development corridor (Treasure Corridor). 

5) Other important roads are the N14 (the main road between Gauteng and Mafikeng via 
Ventersdorp), the P61/1 between the N14, Carletonville and Fochville, and the R501 between 
Potchefstroom and Carletonville. 

6) Merafong's access to major roads linking up with Gauteng's provincial cities (Johannesburg, 
Tshwane, etc.) has positive implications for the region's access to the Gauteng economic 
market. 
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7) This accessibility is a comparative advantage that should be exploited in order to maximize 
development and growth. 


Economic trends 

1) Economic growth rate of Merafong in general is lower than the growth rate of South Africa 
and Gauteng Province. 

2) Merafong City has been harder hit due to the continuous decline and dependence on the 
mining sector. 

3) After a slight recovery between 2006 and 2007 the economic crisis has caused more negative 
growth in all of the regions. 

4) The need to diversify Merafong's economy is of paramount importance. 


Sectoral Structure and performance trends 

1) The economy of Merafong City is still dominated by the mining sector, which contributed 35% 
to GVA in 2008. 

2) Although the mining sector is still dominant in the economy of Merafong City, there has been 
a decline in both production and the contribution of the Mining Sector to the GGP of Merafong 
over the past decade. 

3) This trend points to need for diversification. 

4) Industries that experienced a strong increase in production are Trade and Finance and 
Business services. 

5) The Trade and Finance and Business Services Sectors are also important contributors to the 
GGP of Merafong, and exhibit an upward trend in% contribution. 

6) This upward trend may have positive implications for the diversification of the local economy. 

7) Other sectors that make a meaningful contribution are Manufacturing and Government 
services. 

8) The construction sector also exhibited an increase in production, which is set to continue in 
the near future. 


Agriculture Trends 

1) Decreasing productivity in the agricultural sector over the past decade. There was however a sharp 
increase in productivity over the last year. 

2) The decreasing trend in employment in agricultural sector is hampering the expansion of the sector. 

3) Flowever, Merafong contains high potential agricultural areas with potential for more intensive 
agricultural production (e.g. areas adjacent to dolomite aquifers) 

4) Need for increased productivity, crop diversification and value adding activities, (e.g. agro- 
processing). Most agricultural activities are labour intensive and should be invested in to address 
the employment rate. 

Mining Trends 

1) The economy of Merafong City is still dominated by the mining sector, which contributed 35% to 
GGP in 2008. 

2) Although there has been a decline in both production and employment in Merafong's mining 
industry over the past decade, the recent surge in gold prices has led to a turn-around in the 
profitability of the mining sector in Merafong City. 

3) Flowever, the dependency of this sector on international prices and exchange rates points to a need 
for economic diversification. 

4) Economic diversification is of paramount importance to reduce the reliance of the local economy on 
the mining sector. 
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Manufacturing Trends 

1) The decline over the last two year can be ascribed to the economic and manufacturing recession 
South Africa faced. 

2) 4 ^ Quarter GDP (2009) results show a drastic turnaround for the manufacturing sector which 
contributed 1.5% of the 3.2% growth during that specific quarter. 

3) The manufacturing sector has significant % contribution to the GVA of Merafong City (11%). 

4) However, upward trend in production was not accompanied by similar trend in employment. 

5) As a result of the downturn in the economy, the employment in manufacturing has generally 
declined over the same period and accounts for 6% of total formal employment. 

6) The above trends imply a need for more labour-intensive manufacturing industries. 

Utilities (Electricity and Water) Trends 

1) Decrease in production during the last 5 years. 

2) However, employment in this sector has increased since 2004. 

3) Sectoral contribution to GGP of Merafong is about 1.3%. 

4) Not a significant contributor to GGP or employment in Merafong. 

5) However, sector plays an important role in ensuring access to basic services for all. 

Construction Trends 

1) The construction sector has exhibited an increase in production, a trend which is set to continue in 
the near future. 

2) Contribution to GGP of Merafong was 3% in 2008. 

3) Accounts for 2% of employment in the formal sector. 

4) Employment in this sector has exhibited an upward trend since 2004. 

5) Infrastructure and housing backlog will have significant future impact on this sector, as will the 
continued township upgrading and expanded public works programmes. 


Trade Trends 

1) Experienced a steady increase in production since 1995. 

2) Sectoral contribution to GGP of Merafong increased from 10% in2000 to 15% in 2008. 

3) Has also exhibited steady increase in employment, underlining the importance of the trade sector as 
a gateway to job creation in Merafong. 

4) Accounts for between 14 and 15% of formal employment in Merafong. 

5) Upward trend in production and employment could have positive implications for the diversification 
of the local economy. 


Transport and Communications 

1) No significant increase in production. 

2) Contribution to GVA of Merafong has increased to 9% in 2008. 

3) Accounts for about 1.3% of formal sector employment in Merafong. 

4) Employment in this sector exhibited declining trend between 1995 and 2004, and has remained 
fairly constant since 2004. 
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Finance and Business Services Trends 


1) Finance and Business services sector has experienced a strong growth in output until 2004. There 
has been a worrying decline in outputs since 2005 that needs to be addressed. 

2) Its sectoral contribution to the GGP of Merafong has also shown downward trends, decreasing from 
12% in 2000 to 10% in 2008. 

3) Employment in this sector has exhibited a strong upward trend and accounted for 12, 5% of formal 
sector employment in 2008 (up from 9.5% in 2000). 

4) Above trends could have mixed implications for the diversification of the local economy. Increased 
employment is positive but the decline in output and contribution since 2005 will have a negative 
effect on the diversification of the local economy. 

5) This sector has shown significant growth potential, but needs to be addressed to realize that 
potential. 


Personal and Community Services Trends 

1) Upward trend in output of services sector. 

2) Sectoral contribution was 8% in 2005 and estimated to be about 10% in 2008. 

3) However, no significant increase in employment in service sector. 

4) Services accounts for 6.1% of formal sector employment in Merafong City. 


Government Services Trends 

• Upward trend in output of government services sector since 2001. 

• Sectoral contribution to GGP of Merafong is 11.4%. 

• Also an important sector in terms of formal employment (9 - 10%). 

• Number of people employed in government services sector in Merafong has increased by about 
5000 between 1995 and 2005. 


Trends 

1) Mining is still by far the most important sector in terms of formal employment 

2) However, there has been a decline in formal employment in this industry over the past decade. 

3) Downward trend in mining employment highlights the need for diversification of the economic base. 

4) Other important employment sectors: Trade, financial and business services and government 
services. 

5) Data shows a steady increase in the number of people employed in the trade and finance sectors 
over the past decade. 

6) No significant increase in the % of the labour force employed in the manufacturing sector. 

7) % employed in manufacturing is small relative to its contribution to GGP, which implies a need for 
more labour-intensive manufacturing industries. 

8) Estimates for 2007 indicate: 

a) An employment rate higher than the national and provincial rates. 

b) An unemployment rate slightly lower than the national rate, but higher than the provincial 
rate. 

c) Employment situation is comparable to national and provincial labour market conditions. 
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Access to services Trends 


1) There is still a huge service delivery backlog that needs to be addressed, especially in terms of 
housing, electricity and sanitation. 

2) 2007 estimates of dwellings types (see below) were obtained by extrapolating historic growth rate 
between 1996 and 2001. 

3) There is still a shortfall in housing after accounting for planned housing delivery projects, i.e. land 
identified and number of units possible. 

4) Relocation of households residing in Khutsong dolomite area(18,000 units). 

5) Majority of residents in Merafong City do not use vehicular transport as transport mode to 
school/work. (On foot: 29%). 

6) Second most prevalent transport mode was minibus/taxi (9%). 


3.5 Natural Resources/ Economic Sectoral Production 


Sectoral Production 

Economic Sectors 

Relevance to community 

Agriculture 

There has been a decrease in the employment in this sector, hampering 
expansion of the sector. Merafong contains high potential agricultural areas for 
increased production. 

Mining 

Merafong economy is dominated by the mining sector and remains the biggest 
employer. 

Manufacturing 

The manufacturing sector contributes 11% of the Merafong Gross value added 
(GVA). As a result of the down turn in the economy, the employment in 
manufacturing generally declined. 

Construction 

The construction sector exhibited an increase in production and employment. 

Trade 

The trade sector steadily increased in production and employment over the last 
few years. 

Transport & Communications 

There was no significant increase in production or employment. 

Finance & Business Services 

Employment as exhibited is a strong upward trend in this sector. 

Personal and Community Services 

There was no significant increase in employment in the seryices sector 

Government Services 

There is an upward trend in the output of Goyernment seryices and increased 
employment. 

Infrastructure & Access to Services 

The eradication of backlogs in this sector has huge potential for job creation. 

Water provision 

Access to water and sanitation remains a challenge and has the potential for 
job creation through infrastructure projects to eradicate back logs. 

Housing 

Access to housing remains a major challenge and has the potential for job 
creation on the short term. Housing projects to eradicate backlogs will create 
employment during the construction phases. 


Final IDP 2012/13 Review 


May 2012 


Page 21 


4. OVERVIEW OF NEIGHBOURHOODS WITHIN MERAFONG CITY LOCAL MUNICIPALITY 


Overview of neighbourhoods within Merafong 

Settlement Type 

Households 

Population 

Towns 

Carletonville 

6 465 

22 510 

Fochville 

3 837 

15 015 

Welverdiend 

569 

1 972 

Sub-Total 

10 871 

44 105 

Townships 

Khutsonq 

8 487 

124 268 

Kokosi 

3 858 

32 115 

Greenspark 

215 

2 412 

Wedela 

1 436 

8 751 

Blybank 

711 

2 348 

Sub-Total 

14 707 

169 894 

Mining Towns 

Blyvooruitzicht 

1 029 

4 313 

Cementation 

12 

250 

Deelkraal 

406 

1 360 

Elandsrand 

550 

4 615 

Doornfontein 

79 

2 361 

Driefontein 

842 

30 652 

Western deep Levels 

296 

9 970 

Sub-Total 

3 214 

53 521 

TOTAL 

28 792 

267 520 

Informal Settlements 

Carletonville 

356 

Welverdiend 

21 

Khutsong 

19 249 

Kokosi 

4 961 

Greenspark 

500 

Wedela 

1212 

TOTAL 

26 299 



Source: Own Source 


Note: An average family size of 3, 3 was used, according to STATS SA for Gauteng Province (Census 2007) plus 1.25% p.a. 

Number of Households: 91 504 

Number of Hostel dwellers: 22 467 
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5. 


FUNCTIONAL MANDATE 


Merafong City Local Municipality performs the following schedule 4B and 5B functions in accordance with 
Section 52 of the Constitution of RSA (Act 108 of 1996), read with Section 83 of the Local Government 
Municipal Structures Act, (Act 117 of 1998): 


FUNCTION 

AUTHORI- 

ZATION 

MCLM 

DISTRICT 

MUNICIPALITY 

Air pollution 

✓ 



Building Regulations 

✓ 

✓ 


Child Care Facilities 

✓ 



Electricity reticulation 

✓ 

✓ 


Firefighting services (Shared) 

X 



Local tourism (Shared) 

✓ 

✓ 


Municipal airports 

✓ 



Municipal planning (Shared) 

✓ 

✓ 


Municipal Flealth Services 




Municipal Public Transport (Shared) 

✓ 

✓ 


Municipal public works only in respect of the needs of 
municipalities in the discharge of their responsibilities to 
administer functions specifically assigned to them under 
this constitutions or any other law 

✓ 

✓ 


Storm water management systems in built-up areas 

✓ 

✓ 


Trading regulations 

✓ 

✓ 


Water and sanitation services limited to potable water 
supply systems and domestic waste water and sewage 
disposal systems 

✓ 

✓ 


Billboards and the display of advertisements in public 
places 

✓ 

✓ 


Cemeteries, funeral parlours and crematoria 

✓ 

✓ 


Cleansing 

✓ 

✓ 


Fencing and fences 

✓ 

✓ 


Water and sanitation services limited to potable water 
supply systems and domestic waste water and sewage 
disposal systems 

✓ 

•/ 


Local sport facilities 

✓ 

•/ 


Municipal parks and recreation 

✓ 

•/ 


Municipal roads 

✓ 

•/ 


Noise pollution 

✓ 

•/ 


Pounds 

✓ 

•/ 


Public places 

✓ 



Refuse removal, refuse dumps and solid waste disposal 

✓ 

✓ 


Street trading 

✓ 

✓ 


Street lighting 

✓ 

✓ 


Traffic and parking 

✓ 

✓ 
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6. COMMUNITY PRIORITIES 


The following table is an analysis of priority issues and needs raised and identified by the community in their respective wards: 


PRIORITIES 

IDENTIFIED 

WARDS 

1 

2 

3 

4 

5 

6 

7 

8 

9 

10 

11 

12 

13 

14 

15 

16 

17 

18 

19 

20 

21 

22 

23 

24 

25 

26 

27 

28 

COMMENTS 

% 

FOCUS AREA - INFRASTRUCTURE AND SERVICE 

PRIORITIES 


2011 

2012 

Water 

y 

y 


y 

y 




y 



y 


y 



y 




y 

y 


y 




y 

81% 

43% 

Electricity (Street, High- 
mast lights & Open 

Areas) 

y 



y 

y 




y 



y 


y 

y 


y 




y 

y 


y 




y 

85% 

43% 

Sanitation (Toilets) 

y 


y 

y 

y 




y 

y 


y 





y 



y 


y 


y 

y 

y 


y 

73% 

46% 

Roads (Gravel, 

Resealing, Tarring and 
Maintenance) 

y 


y 

y 

y 

y 

y 





y 





y 



y 


y 


y 

y 

y 


y 

73% 

54% 

Human Settlement & 
Family Units 

y 


y 

y 

y 




y 

y 


y 


y 

y 


y 


y 


y 

y 

y 

y 


y 

y 

y 

92% 

64% 

Home-Based Care / Old 
Aged Home 

y 




y 


y 


y 









y 


y 

y 



y 




y 

65% 

29% 

Schools/Education 

(ABET) 



y 








y 

y 


y 

y 


y 



y 

y 


y 

y 

y 



y 

73% 

43% 

Waste Management 

y 


y 

y 


y 

y 


y 

y 

y 



y 


y 

y 


y 

y 

y 


y 

y 

y 



y 

81% 

64% 

Local Transport 

Regulations and Control 

y 








y 



y 





y 




y 



y 



y 

y 

7.7% 

25% 

Streets names 





























7.7% 

o.% 

Water channel 
cementation and water 
logging areas 





























7.7% 

0% 
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PRIORITIES 

IDENTIFIED 

WARDS 

1 

2 

3 

4 

5 

6 

7 

8 

9 

10 

11 

12 

13 

14 

15 

16 

17 

18 

19 

20 

21 

22 

23 

24 

25 

26 

27 

28 

COMMENTS% 

FOCUS AREA - SOCIAL PRIORITIES 

2011 

2012 

HIV and AIDS 

Reduction 

y 

y 


y 

y 


y 


y 

y 


y 





y 


y 

y 

y 


y 

y 

y 

y 

y 

y 

88% 

64% 

Traffic Safety Control 
(Speed - humps) 

y 



y 


y 



y 

y 

y 





y 

y 



y 

y 

y 

y 

y 

y 

y 


y 

88% 

57% 

Emergency Services 

y 








y 


y 




y 


y 


y 


y 

y 

y 

y 

y 

y 


y 

81% 

43% 

Disaster Management 

y 


y 

y 

y 

y 

y 



y 











y 

y 


y 


y 


y 

77% 

43% 

Indigent Registration 

y 



y 





y 

y 

y 

y 




y 




y 

y 


y 

y 

y 



y 

81% 

54% 

Gender Equity 

y 






y 


y 

y 





y 

y 

y 




y 



y 




y 

73% 

35% 

Clinic/Health Services 
(24hrs) 

y 



y 

y 


y 


y 


y 



y 

y 


y 


y 

y 

y 

y 

y 

y 

y 

y 

y 

y 

92% 

68% 

Crime Rate and 

Policing 

y 


y 

y 

y 

y 

y 


y 

y 

y 




y 


y 

y 

y 


y 

y 

y 

y 

y 


y 

y 

81% 

71% 

Mobile/Satellite Police 
Station 





























81% 

46% 

Cemeteries 











y 






y 



y 

y 

y 

y 

y 


y 

y 

y 

65% 

36% 

School Transport 

Subsidy 





























7.7% 

0.0% 

Fochville Fire 

Protection Association 





























0.0% 

0.0% 

Carletonville SPCA 





























0.0% 

0.0% 

Parks and Grass 

Cutting 





























77% 

0.0% 

Sports Facility 

y 


y 

y 

y 

y 

y 


y 

y 

y 




y 


y 



y 

y 

y 

y 

y 

y 

y 

y 

y 

88% 

68% 
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PRIORITIES 

IDENTIFIED 

WARDS 

1 

2 

3 

4 

5 

6 

7 

8 

9 

10 

11 

12 

13 

14 

15 

16 

17 

18 

19 

20 

21 

22 

23 

24 

25 

26 

27 

28 

COMMENTS 

% 

FOCUS AREA - ECONOMIC PRIORITIES 

2011 

2012 

Job Creation 

J 


J 

y 

y 

y 

y 


y 

y 

y 

y 


y 

y 

y 

y 


y 

y 

y 

y 

y 

y 

y 

y 

y 

y 

81% 

86% 

Policy on Informal 
Traders 

J 


y 

y 






y 




y 

y 

y 

y 


y 


y 



y 

y 



y 

81% 

43% 

Poverty Alleviation 

J 


y 

y 

y 


y 


y 

y 

y 



y 

y 




y 

y 

y 

y 


y 

y 


y 

y 

81% 

68% 

Economic Growth 

J 



y 



y 




y 

y 



y 


y 


y 

y 

y 


y 

y 

y 


y 

y 

81% 

54% 

SMME Development 

J 


y 

y 

y 

y 

y 



y 




y 

y 


y 


y 


y 


y 

y 



y 

y 

81% 

57% 

Tourism 

Development N12 
Treasure Route 

J 








y 

y 





y 


y 



y 

y 


y 

y 



y 

y 

77% 

39% 
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PRIORITIES 

IDENTIFIED 

WARDS 



1 

2 

3 

4 

5 

6 

7 

8 

9 

10 

11 

12 

13 

14 

15 

16 

17 

18 

19 

20 

21 

22 

23 

24 

25 

26 

27 

28 

COMMENTS% 

FOCUS - INSTITUTIONAL AND CORPORATE GOVERNANCE 

2011 

2012 

Payment of Services 
(Extra Payment 

Areas) 

y 



y 





y 

y 

y 

y 




y 

y 



y 

y 


y 

y 



y 

y 

69% 

57% 

Customer Care / 
Community Facilities 

y 



y 


y 

y 


y 


y 






y 



y 

y 

y 

y 

y 

y 



y 

73% 

50% 

Communication Plan 

y 





y 

y 


y 






y 


y 



y 

y 


y 

y 

y 

y 


y 

69% 

46% 

Ward Committees 
(Capacity Building) 

y 



y 

y 

y 

y 


y 

y 

y 



y 

y 

y 

y 


y 

y 

y 


y 


y 

y 


y 

85% 

68% 

Community Meeting 

y 



y 

y 


y 


y 



y 


y 

y 

y 

y 


y 


y 

y 


y 

y 

y 


y 

77% 

61% 

Production of Staff 

y 






y 


y 

y 

y 




y 


y 


y 

y 

y 


y 

y 

y 



y 

65% 

50% 

Billing System 

y 



y 



y 



y 

y 

y 





y 



y 

y 


y 

y 

y 



y 

69% 

46% 


PRIORITIES 

IDENTIFIED 

WARDS 


1 

2 

3 

4 

5 

6 

7 

8 

9 

10 

11 

12 

13 

14 

15 

16 

17 

18 

19 

20 

21 

22 

23 

24 

25 

26 

27 

28 

COMMENTS % 

FOCUS AREA - SPATIAL PRIORITIES 

2011 

2012 

Land Use 

Management 









y 

y 

y 





y 




y 

y 


y 

y 


y 


y 

62% 

32% 

Spatial Integration 

y 


y 






y 

y 

y 




y 

y 








y 

y 


y 

y 

54% 

39% 

Spatial Patterns & 
Framework 









y 















y 

y 



y 

50% 

14% 

CIS 

y 








y 








y 






y 

y 




y 

62% 

18% 


NB: The Percentage Column indicates proportional scale o 


needs/demands from the community. 
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6.1 THE FOLLOWING GRAPHICS INFORMATION DERIVES FROM THE COMMUNITY 
INPUTS/DEMANDS: 


FOCUS AREA 1 


INFRASTRUCTURE AND SERVICE DELIVERY PRIORITIES 



Housing 

Roads/ Storm 
Water 

Waste 

Management 

Street lighting 

Water 

provision 

Sanitation 

2011 

92% 

82% 

81% 

85% 

81% 

73% 

2012 

64% 

54% 

64% 

43% 

43% 

46% 


Infrastructure & Service Delivery Priorities 


100 % - 
90% - 
80% - 
70% - 
60% - 
50% - 
40% - 
30% - 
20 % - 
10 % - 
0 % - 


92% 




82% 


St% 


81% 


85% 


61 % 





81% 


45% 




1 




✓ 

} 



45% 



Housing Roads/Storm Waste Street lighting Water Sanitation 
Water Management provision 


■ 2011 
■ 2012 
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FOCUS AREA 2 


SOCIAL PRIORITIES 



Crime 

Rate 

Clinics/Health 

Services 

HIV/Aids 

Traffic 

Controi 

Emergency 

services 

Parks & 
Cemeteries 

Home Base 
Care 

2011 

81 % 

92 % 

88 % 

88 % 

81 % 

77 % 

65 % 

2012 

57 % 

54 % 

50 % 

43 % 

32 % 

0 % 

14 % 


Social Priorities 
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FOCUS AREA 3 


SPATIAL PRIORITIES 



LAND USE 

2011 

62% 

2012 

32% 
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FOCUS AREA 4 

LOCAL ECONOMIC DEVELOPMENT PRIORITIES 



Job 

Creation 

Poverty 

Alleviation 

SMME 

Development 

Informal 

Trading 

Tourism 

Development 

2011 

81% 

81% 

81% 

81% 

77% 

2012 

86% 

68% 

57% 

43% 

39% 


Economic Priorities 
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FOCUS AREA 5 

INSTITUTIONAL/GOVERNANCE 



Indigent 

Registration 

Customer 
Care Centre 

Pay Points 

Communication 

Staff 

productivity 

Billing 

System 

2011 

81 % 

73 % 

69 % 

69 % 

65 % 

69 % 

2012 

54 % 

50 % 

57 % 

46 % 

65 % 

46 % 


Institutional & Corporate Governance Priorities 
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7. CONSOLIDATED INFRASTRUCTURE PLAN 


7.1. HOUSING & ADMINISTRATION 



Municipal 

roads 

new/rehabilit 

Baseline 

information 

Households 
planned to 

serve, actual 

no. of 

households 

served, 

estimated 

capital & 

rehabilitation 

costs 

(excluding 

bulk) 


Housing fundiril 

streams and 

shortfall 

Technical & 

management 

human 

resources 

Specify key 

challenges 


No. of 
household 

s In the 
municipal! 
ty to date 
(At a 
growth 
rate of 
1,25% 
p.a.) 

Baseline: 

List no. of 

required 

household 

s to 

eliminate 
backlog 
(At a 
growth 
rate of 

1,25% p.a.) 

No. of 
househ 

olds 
planned 
to serve 

per 

annum 

Actual 

No. of 

house 

holds 

served 

per 

annum 

Estimated 
new capital 
costs (R 

Value) per 

annum 

Rehabilita 

tion costs 

per 

annum 

N/A 

N/A 

N/A 

Own 

Source 

per 
year R 
Value 

Housing 
allocation per 
year R Value 
(*subsidy 
quantum @ 

6% increase 
per annum) 

Other 

revenu 

e R 

Value 

Total 

available 
funding per 
year R 

Value 

Funding 
shortfall 
per year R 
Value 

Specify 

the 

expertise 

capacity 

shortfall. 

List the 
capacity 
type & 
number 
required 
next to it 

i.e. Water 
expert (1) 


Yearl 

91504 

56854 

2806 


256,780,304 





RO 

256,780,304 



256,780,30 

4 

Profession 

al 

Engineer , 
CIDB& 

Accredited 

Contractor 

Adequate 

Funding 

Year 2 

92648 

55048 

3290 = 

2138 


574,326,778 





RO 

RO 



574,326,77 

8 



Years 

93806 

49220 

500 


605,179,500 





RO 

RO 



605,179,50 

0 



Year 4 

94979 

43853 

3000 


167,118,000 





RO 

RO 



167,118,00 

0 



Years 

96166 

37853 

2000 


111,412,000 





RO 

RO 



111,412,00 

0 



Total 
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HOUSING BASELINE PLANNING STATISTICS 2011 - 2016 TEMPLATE 


YEAR 

BASELINE 

(58 490 - 

DBSA) 

KHUTSONG 

G/PARK 

KOKOS 

I EXT.6 

KOKOSI 

EXT. 7 

PRIVATE 

WEDELA 

BLYBANK 

EAST 

DRIE 

C/VILLE 

EXT. 17 

F/VILLE 

EXT. 8 

F/VILLE 

EXT. 7 

WEST 

WITS 

11/12 

56 854 

2526 

340 










12/13 

53 988 

3034 


2 138 





300 




13/14 

48 516 

4167 




1200 




500 

342 


14/15 

42 307 

7000 




1200 







15/16 

34 449 













NB: - Land acquisition and feasibility studies for the establishment of the formal townships for the relocation of the informal settlements in 
East Driefontein: Town Planning Dept. 2011/2012 

Annual households growth rate: 1, 25% Stats SA. 
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7.2 ROADS 


SERVICE DELIVERY PLANNED OVER 5 YEAR PERIOD 


Municipal 

roads 

new/rehabilit 

Baseline 

information 

Households 

planned to 

serve, actual 

no. of 

households 

served, 

estimated 

capital & 

rehabilitation 

costs 

(excluding 

bulk) 

New Bulk 

infrastructure 

, capital costs 

& 

rehabilitation 

of bulk 

Technical & 

management 

human 

resources 

Specify key 

challenges 


No. of 

household 

s In the 
municipali 
ty to date 
Growth 

rate of 
1.25% per 

annum 

Baseline: 

No. of KM 

of 

engineere 
d gravel 
roads to 

be built & 

rehabilitat 

ed 

unpaved 

KM of 

roads 

planned 

Actual 

Km of 

roads 

Estimated 
new capital 
costs (R 
Value) per 

annum 

Rehabilitati 

on costs 

per annum 

N/A 

N/ 

A 

N/A 

Own Source 
per year R 
Value 

MIG 

allocation 
per year R 
Value 

Other 

revenue R 

Value 

Total 

available 
funding per 
year R 

Value 

Fundi 

ng 

short 

fall 

per 

year 

R 

Value 

Specify the 
expertise 
capacity 
shortfall. 

List the 
capacity 
type & 
number 
required 
next to it 

i.e. Water 
expert (1) 


Yearl 

91 504 

167.34 

8 

5.7 

35 529 337 

15,000,000 




15,000,000 


35 529 337 

50 529 337 

n/a 

Professiona 

1 Engineer 

Qualified 

Technician 

&CIDB 

Accredited 

contractor 

Complet 

e 

Infrastru 

cture 

Master 

Plan 

(with 

PMS), 

Adequat 

e 

funding, 
machine 
ry & 

equipme 

nt 

Year 2 

92 648 

161. 64 

8 


37 766 536 

15,000,000 




15,000,000 

18 579 995 

19 186 421 

52 766 416 

n/a 

Professiona 

1 Engineer 

Qualified 

Technician 

&CIDB 

Accredited 

contractor 

Complet 

e 

Infrastru 

cture 

Master 

Plan 

(with 

PMS), 
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Adequat 

e 

funding, 
machine 
ry & 

equipme 

nt 

Years 

93 806 

153.64 

11 


47 457 977 

15,000,000 




15,000,000 

34 457 977 

13 000, 000 

62 457 977 

n/a 

Professiona 

1 Engineer 

Qualified 

Technician 

&CIDB 

Accredited 

contractor 

Complet 

e 

Infrastru 

cture 

Master 

Plan 

(with 

PMS), 

Adequat 

e 

funding, 
machine 
ry & 

equipme 

nt 

Year 4 

94 979 

142.64 

10 


45 514 529 

15,000,000 




15,000,000 

45 514 529 


60 514 529 

n/a 


Complet 

e 

Infrastru 

cture 

Master 

Plan 

(with 

PMS), 

Adequat 

e 

funding, 
machine 
ry & 

equipme 

nt 

Years 

96 166 

132.64 

- 

- 

- 









n/a 



Total 

469 103 

75739 

37 

5.7 

263 499 

441 

60,000,000 




60,000,000 

98 552 501 

67 715 758 

22 

626 8259 

n/a 
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7.3 STORMWAT-ER 



No. of 
household 
s in the 
municipali 
ty to date 


Baseline: 
No. of KM 
of 

engineere 

d 

stormwate 
rto be 
built & 
rehabilitat 
ed 



Actual 
Km of 
Strom 
water 
measu 
res 


Estimated new 
capital costs (R 
Value) per 
annum 



MIG 

allocation 
per year R 
Value 


Other 
revenue 
R Value 


Total 
available 
funding 
per year R 
Value 


o3 


QJ 

E 

(D 
00 
(D TO 


E o 


^ E 


Specify the 
expertise 
capacity 
shortfall. 
List the 
capacity 
type & 
number 
required 
next to it 
i.e. Water 
expert (1) 


ol 
00 
>- c 

(D 


Yearl 


91 504 


125.51 


1,6 


17 421 116,22 


5,000,000 


5,000,0 

00 


n/a 


17 421 1 
16,22 


22 421 
116 


n/a 


Professional 
Engineer & 
CIDB 

Accredited 

contractor 


Adequate 

Funding 

Machinery 

& 

Equipment 


Year 2 


92 648 


123.91 


47 500.000 


10 000.00 
0 


10 000 
000 


n/a 


47 500.0 
00 


48 500.00 
0 


n/a 


Professional 
Engineer & 
CIDB 

Accredited 

contractor 


Adequate 

Funding 

Machinery 

& 

Equipment 


Years 


93 806 


118.91 


11,000,000 


10 000.00 
0 


10 , 000 , 

000 


n/a 


11000 

000 


21,000,00 

0 


n/a 


Professional 
Engineer & 
CIDB 

Accredited 

contractor 


Adequate 

Funding 

Machinery 

& 

Equipment 
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Year 4 

94 979 

117.91 

1 

- 

10 000.00 

0 

10 000.000 




10 000 000 

n/a 

10 000 000 

20 000 000 

n/a 

Professional 
Engineer & 
CIDB 

Accredited 

contractor 

Adequate 

Funding 

Machinery 

& 

Equipment 

Years 

96 166 

116.91 



n/a 

n/a 




RO 

n/a 

n/a 

n/a 

n/a 

Professional 
Engineer & 
CIDB 

Accredited 

contractor 

Adequate 

Funding 

Machinery 

& 

Equipment 

Total 469 103 

303.15 1' 9 


76 921 116 

35 000,000 




35 000 000 1 


76 921 116 

111921 116 
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7.4 ELECTRICAL ENGINEERING 


Energy 

for 

Dome 

Stic 

lightin 

g- 

cookin 

g& 

heatin 

g- 

bulk 

infra St 

ructur 

e 

Baseline information 

Households planned to serve, actual no. of 
households served, estimated capital and 
rehabilitation costs (excluding bulk) 

Technica 

New Bulk infrastructure, capital costs manage 

ment 

costs human 

resource 

Specify 
key I 
challen 

ges 

No. of 

househ 

olds In 

the 

municip 
ality to 
date 
(at a 
growth 
rate of 
1,25% 
p.a.) 

Baseline: 

No. of 

household 

s below a 
basic 

level of 

service in 

terms of 
energy for 
heating 
purposes 

i.e. 

household 
s using 
gas, 

paraffin, 

wood, 

coal, 

animal 

dung, and 

other 

No. of 

househol 

ds 

planned 
to serve 

per 

annum 

Actu 

al no. 

hous 

ehol 

ds 

serve 

d per 

annu 

m 

Estimated new 
capital costs 
(R Value) per 

annum 

Rehabi 

litatio 

n 

costs 

per 

annu 

m 

Specify Bulk 
infrastructu 

re i.e. 

power 

stations 

Bulk 

infrastructu 
re capital 
costs (R 
Value) per 

annum 

Rehabi 

litatio 

n 

costs 

per 

annu 

m 

Own 

Source 

per 

year R- 
Value) 

MIG 

allocat 

ion 

per 

year 

R- 

Value) 

Other 

revenue 

per year 
R-Value) 

DME 

Total 

availa 

hie 

fundin 

gper 

year 

R 

(Value 

) 

Funding 
shortfall per 
year 

R (Value) 

Specify 

the 

expertise 

capacity 

shortfall. 

List the 
capacity 
type and 
number 
required 
next to it 

e.g. 

Electrical 
/ energy 
expert 
(2) 


Yearl 

91504 

56 854 

8565 


38,542,500.00 


Fochville - 
Main Bulk 
Substation 

12,000,000.00 




38,542,500.00 


12,000,000.00 



Khutsong 

South New 

Bulk Substation 

25,000,000.00 





25,000,000.00 



Bulk Supply 
Khutsong 

South - 

Secondary 

Network 

16,400,000.00 





16,400,000.00 
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Year 2 

92648 

48289 

5640 


25,944,000.00 


Fochville - 
Main Bulk 
Substation 

21,400,000.00 




25,944,000.00 


21,400,000.00 



Khutsong 

South New 

Bulk Substation 

15,400,000.00 





15,400,000.00 



Bulk Supply 
Khutsong 

South - 

Secondary 

Network 

17,500,000.00 





17,500,000.00 



Year 3 

93806 

42 649 

5338 


25,088,600.00 


Khutsong 

South New 

Bulk Substation 

21,500,000.00 




25,088,600.00 


21,500,000.00 



Bulk Supply 
Khutsong 

South - 

Secondary 

Network 

26,800,000.00 





26,800,000.00 



Year 4 

94979 

37311 

2618 


59,136,000.00 


Bulk Supply 
Khutsong 

South - 

Secondary 

Network 

16,100,000.00 




59,136,000.00 


16,100,000.00 



Years 

96166 

34693 

0 




Bulk Supply 
Khutsong 

South - 

Secondary 

Network 

26,100,000.00 






26,100,000.00 



Total 

96166 

34693 



R148,71 1,100 

RO 


R 198,200,000 

RO 


RO 

R 148,711,100 


R 198,200,000 
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7.4 ELECTRICAL ENGINEERING (CONT.) 


Energy 

for 

public 

lightin 

g/ 

bulk 

infra St 

ructur 

e 

Baseline 

information 

Households planned to serve, actual no. of 
households served, estimated capital and 
rehabilitation costs (excluding bulk) 

Technical 

New capital and 

manageme 

costs nt human 

resources 

Specif 
y key 
challe 

nges 

No. of 

house 

holds 

in the 

munici 

pality 

to 

date 
(at a 
growt 
h rate 
of 

1,25% 

p.a.) 

Baselin 

e: No. 

of 

househ 

olds 

below a 
basic 

level of 

service 

in 

terms 

lighting 

i.e. 

househ 

olds 

using 

gas, 

paraffin 

candles 
, and 
other 

No. of 

households 
planned to 
serve per 

annum 

Actual 

no. 

househ 

olds 

served 

per 

annum 

Estimated 

new 

capital 
costs (R 
Value) per 

annum 

Rehabilitati 

on costs 

per annum 

Specify 

Bulk 

infrastr 

ucture 

i.e. 

power 

stations 

Bulk 

infrastru 

cture 
capital 
costs (R 
Value) 
per 

annum 

Rehabilit 

atlon 
costs per 

annum 

Own 

Source 

per 

year R- 
Value) 

MIG 

allocation 

per year 
R-Value) 

Other 

revenue 

per year 
R-Value) 

Total 

availabi 

e 

funding 

per 

year 

R 

(Value) 

Funding 

shortfall 

per year 

R (Value) 

Specify the 
expertise- 
capacity 
shortfall. 

List the 
capacity 
type and 
number 
required 
next to it 

e-g- 

Electrical/ 
energy 
expert (2) 


Yearl 

91504 

25787 

8565 


R 4,428,105 






R 4,428,1 05 








Streetlight Conversion - Energy Efficiency 
(Fochville) 

R 1,813,000 






R 1,813,000 





Year 2 

92648 

17222 

5640 


R 2,915,880 






R 2,915,880 








Streetlight Conversion - Energy Efficiency 
(Carletonville) 

R 2,200,800 






R 2,200,800 





Years 

93806 

11582 

5338 


R 2,759,746 






R 2,759,746 








Streetlight Conversion - Energy Efficiency 
(Wedela & Kokosi) 

R 1,143,800 






R 1,143,800 
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Year 4 

94979 

6244 

2618 


R 6,369,440 






R 6,369,440 








Streetlight Conversion - Energy Efficiency 
(Khutsong & Khutsong South) 

R1 ,435,700 






R 1,435,700 





Years 

96166 

3626 

0 


RO 














Street light Conversion - Energy Efficiency 
(Welverdiend , Blybank & Greenspark) 

R 630,700 






R 630,700 






96166 

3626 




R7, 224,000 





R 16,473,171 

R 7,224,000 
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7.5 WATER AND SANITATION 


SERVICE DELIVERY PLANNED OVER 5 YEAR PERIOD 

Infrastructure to institutions 
other than public municipal 
facilities and bulk 
infrastructure 

Baseline information 

Households planned to 

serve, actual no, of 

households served, 

estimated capital & 

rehabilitation costs 

(excluding bulk) 



New Bulk infrastructure, 

capital costs & rehabilitation 

of bulk infrastructure costs 

Technical & management 

human resources 

Specify key challenges 


No. of 
households 
in the 

municipality 
to date 
(at a growth 
of 1,25% 

pa) 

Baseline: list 
number of 
households 
below basic 
level of 
service i.e. 

RDP housing 
standards 

No. of 

househ 

olds 

planned 

to serve 

per 

annum 

Actual No. 
of 

household 
s served 
per 

annum 

Estimated 
new capital 
costs (R 
Value) per 
annum 

Rehabilitat 
ion costs 
per annum 

Specify bulk 

infrastructure 

i.e. dam, raw 

water 

pipeline, 

water 

treatment 

works, 

storage, 

pump station, 

transmission 

pipeline & 

distribution 

reservoir per 

annum 

Bulk 

infrastructur 
e capital 
costs (Rand 
Value) per 
annum 

Rehabilitatio 
n costs per 
annum 

Own Source 
per year R 
Value 

MIG 

allocation 
per year R 
Value 

Other 
revenue R 
Value 

Total 
available 
funding per 
yearR 

Value 

Funding 
shortfall per 
yearR 

Value 

Specify 

the 

expertise 

capacity 

shortfall. 

List the 
capacity 
type & 
number 
required 
next to it 
i.e. Water 
expert (1) 









• Reservoir 
and Supply 
lines 

R13,147,600 



R1 3, 147,600 


R13, 147,600 

RO 










• Upgrading 
valves 


R350,000 



R350,000 

R350,000 

RO 










• Replace 
pumps 


R500,000 



R500,000 

R500,000 

RO 










• Reservoir 
fencing 


R1 ,200,000 



R1 ,200,000 

R1 ,200,000 

RO 










• Standby 
generators 


R2,000,000 



R2,000,000 

R2,000,000 

RO 



Yearl 


56,854 

2806 




• Repair 
biofilter 


R1 ,500,000 



R1 ,500,000 

R1, 500, 000 

RO 










• Repair 
sludge 
digester 


R1, 500, 000 



R1 ,500,000 

R1, 500, 000 

RO 










• Sludge 
drying 
equipment 


R3, 000, 000 



R3,000,000 

R3, 000, 000 

RO 










• Rural 

Sanitation 

R5,676,528 



R5, 676, 528 


R5, 676, 528 

RO 










• Replace 
sewer line 

R2,000,000 




R2,000,000 

R2,000,000 

RO 



Year 2 


55,048 

5828 




• Bulk water 

R37,500,000 



R37, 500,000 


R37, 500,000 

RO 
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supply 










• Pumps 
replacement 


R500,000 



R500,000 

R500,000 

RO 



• Services 
Transit 

area 

R1 1,400,00 

0 


R1 1,400,00 

0 



R1 1,400,00 

0 

RO 



• Reservoir 
fencing 


R1, 200,000 



R1, 200,000 

R1 ,200,000 

RO 



• Standby 
generator 


R4,000,000 



R4,000,000 

R4,000,000 

RO 



• Sludge 
drying 
equipment 


R3,000,000 



R3,000,000 

R3,000,000 

RO 




• Outfall 

sewer 

R7,000,000 



R7,000,000 


R7,000,000 

RO 



Years 

49,220 

5367 

• Services 
Transit 

area 

R3,000,000 


R3,000,000 



R3,000,000 

RO 



• Reservoir 
fencing 


R1, 200,000 



R1, 200,000 

R1 ,200,000 

RO 



• Standby 
generator 


R2,000,000 



R2,000,000 

R2,000,000 

RO 



Year 4 

43,853 

6000 

• Services 
Losberg 

R3,840,000 



R3,480,000 


R3,480,000 

RO 



• Services 

CVL XI 4 

R6,000,000 



R6,000,000 


R6,000,000 

RO 



• Replace 
water 
pipeline 

R800,000 



R800,000 


R800,000 

RO 



• Welv 

WWTP 

R42,500,00 

0 



R42,500,00 

0 


R42, 500,00 

0 

RO 



• Khutsong 
WWTP 

R50,000,00 

0 



R50,000,00 

0 


R50,000,00 

0 

RO 



• Wedela 
WWTP 

R20,000,00 

0 



R20,000,00 

0 


R20,000,00 

0 

RO 



Years 

37,853 

8000 














Total 
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7.6 SPATIAL PLANNING 


SPACE 

DEVELOP 

MENT 

(Residenti 

al 

Developm 

ent) 

Baseline information 

Industrial stands planned to serve, actual no. of Industrial stands 
served, estimated capital and rehabilitation costs (excluding bulk) 

Technic 

» . r aland 

New 

. , manag 

r. .. ement 

. ^ human 

infrastructure costs 

resourc 

Speci 

fy 

key 

chall 

enge 

s 

No. of 

househol 

ds in the 
municipa 
lity to 
date 
(at a 
growth 
rate of 
1,25% 
p.a.) 

Baseline: 

list 

number of 

houses 

required 

to 

eliminate 
backlogs in 
terms of 

new 

residential 

areas 

No. of erven 
planned to 
process/approve 
IjKhutsong South 
Ext 5 & 6 (2167) + 
Fochvllle Ext 10 
(25) 

2) Khutsong South 
additional land 
(9000) + KokosI 

Ext 7 (2970) + 
Fochvllle Ext 13 
(148) 

3) Wedela Ext 4 
(500) 

4) East 

Driefontein 

(3000) 

Actual no. 

of 

applications 
approved 
per annum 

Estimated new 
capital costs (R 
Value) per 

annum 

(Please note; 
private 

developers are 
responsible for 
installation of 

internal 

services) 

RDP erven are 

calculate at 

R17874 for Civil 

services & 

R4500 for 

electrical 
services, with a 

6% inflation 
increase per 

annum 

Rehabilita 

tion costs 

per 

annum 

Specify 

Bulk 

Infrastru 

cture 

Bulk 

infrast 

ructur 

e 

capital 

costs 

(R 

Value) 

per 

annu 

m 

Rehablll 

tation 

costs 

per 

annum 

Own 

Sourc 

e per 

year 

R- 

Value) 

MIG 

allocat 

ion 

per 

year 

R- 

Value) 

Other 

reven 

ue per 

year 

R- 

Value) 

Total 

availa 

ble 

fundin 

gper 

year 

R 

(Value 

) 

Fundi 

ng 

shortf 
all per 
year 

R 

(Value 

) 

Specify 

the 

experti 

se- 

capacit 

y 

shortfa 

II. List 

the 

capacit 

ytype 

and 

numbe 

r 

require 
d next 

to it 

e-g- 

Facilitie 

s 

expert 

(2) 


Yearl 

91504 

56854 

2192 

2192 













Year 2 

92648 

54662 

12118 














Years 

93806 

42544 

500 














Year 4 

94979 

42044 

3000 














Years 

96166 

39044 















Total 

96166 

39044 

17810 

2192 
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7.6 SPATIAL PLANNING (CONT.) 


SPACE 

ECONO 

MY 

(Comm 

ercial 

Develo 

pment) 

Baseline information 

Business erven planned to serve, actual no. of business 
stands served, estimated capital and rehabilitation costs 
(excluding bulk) 

New costs 

costs 

No. of 

business 

stands in 

the 

municipali 
ty to date 

Baseline: 

list 

number of 

erven 

required 

to 

eliminate 
backlogs 
in terms 

of new 

commerci 

al areas 

No. of 

business 

stands 
planned to 
serve per 

annum 

1) Khutsong 
5outh Ext (9) 

+ F'vllle Ext 8 
(2) + KokosI 

Ext 6 (2) 

2) 

Multi 
Transport 
Node - CV 
(1) + Kokosi 

Ext 7 (4) 

3) Wedela 
(1) 

Actual no. 

business 

stands 
approved 
per annum 

Estimated 
new capital 
costs (R 
Value) per 

annum 

Rehabilitatio 
n costs per 

annum 

5pecify Bulk 
infrastructur 

e 

Bulk 

Infrastruct 
ure capital 
costs (R 
Value) per 

annum 

Rehabilitati 

on costs 

per annum 

Own 

5ource 

per year 
R-Value) 

MIG 

allocation 

per year 
R-Value) 

Other 

revenue 

per year 
R-Value) 

Total 

available 
funding 
per year 

R (Value) 

Yearl 

565 

17 

13 

13 










Year 2 

578 

4 

5 











Years 

583 

0 

1 











Year 4 

584 

0 

0 











Year 5 

584 

0 

0 











Total 

584 

0 

19 

13 
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7.6 SPATIAL PLANNING (CONT.) 


Space 

Developm 

ent 

(Industrial 

Developm 

ent) 

Baseline information 

Industrial stands planned to serve, actual no. of 
industrial stands served, estimated capital and 
rehabilitation costs (excluding bulk) 

New costs 

costs 

No. of 

industria 

1 stands 

in the 
municipa 
lity to 
date 

Baseline: 

list 

number 

of erven 
required 
to 

eliminat 

e 

backlogs 
in terms 

of new 

industria 

1 areas 

No. of 

industrial 

stands 
planned 
to serve 

per 

annum 

1) C'ville 

Ext 14 
(77) 

2) Foch 

Ext 14 
(10) + 

Kokosi Ext 
7(1) + 
Khutsong 
South (15) 

3) 

Khutsong 
South Ext 
(10) 

Actual 

no. 

industria 

1 stands 

served 

per 

annum 

Estimate 

d new 
capital 
costs (R 
Value) 
per 

annum 

Rehabilit 

ation 

costs per 

annum 

Specify 

Bulk 

infrastruct 

ure 

Bulk 

infrastructur 
e capital 
costs (R 

Value) per 

annum 

Rehabllltatl 

on costs 

per annum 

Own 

Source per 
year R- 
Value) 

MIG 

allocatio 

n per 

year 

R-Value) 

Other 

revenue 

per year 
R-Value) 

Total 

available 
funding 
per year 

R (Value) 

Funding 

shortfall 

per year 

R (Value) 

Yearl 

419 

77 

77 

0 











Year 2 

496 

77 

26 












Year 3 

522 

36 

10 












Year 4 

532 

0 

0 












Year 5 

0 

0 

0 












Total 

532 

113 

113 
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7.7 WASTE MANAGEMENT 


SERVICE DELIVERY PLANNED OVER 4 YEAR PERIOD ( 2012 - 2016) 


Waste 

Management 
Services - 
Refuse 
Removal/Bulk 

Baseline 

information 

Households 

planned to 

serve, actual 

no. of 

households 

served, 

estimated 

capital & 

rehabilitation 

costs 

(excluding 

bulk) 

New Bulk 

infrastructure, 

capital costs & 

rehabilitation of 

bulk 

infrastructure 

costs 

Technical & 

management 

human 

resources 

Specify key 

challenges 


No. of 

house 

holds 

in the 

munici 

pality 

to date 

Baseline: 

No. of 
household 
s below 
basic level 
of service 
i.e. refuse 
is removed 
less often 
i.e. more 
than two 
weeks or 
never 
(urban). 

Or there is 

a 

communal 
refuse 
dump 
(rural). Or 
household 

s 

No. of 

househ 

olds 

planned 

to serve 

per 

annum 

Actua 

INo. 

of 

hous 

ehold 

s 

serve 
d per 
annu 

m 

Estimated new 
capital costs (R 
Value) per 
annum 

Rehabilitation 
costs per 
annum 

Specify bulk 
infrastructure 
i.e. dam, raw 
water pipeline, 
water treatment 
works, storage, 
pump station, 
transmission 
pipeline & 
distribution 
reservoir per 
annum 

Bulk 

infrastructu 
re capital 
costs 
(Rand 

Value) per 
annum 

Rehabilitat 
ion costs 
per annum 

Own 
Source 
per year 

R Value 

MIG 

allocation 
per year R 
Value 

Other 

revenue 

R Value 

Total 
available 
funding per 
year R Value 

Funding 
shortfall per 
year R Value 

Specify the 
expertise 
capacity 
shortfall. List 
the capacity 
type & number 
required next 
to it i.e. Water 
expert (1) 



91 504 

56 854 















Yearl 

92 648 

55 048 

5 828 


R 5 769 720. 

00 

R 48 525 263. 

60 

Upgrading of 
the access road 
of Fochville 
Transfer 

Station. 

Construction of 

Carletonville 

Waste 

Management 

Depot. 

Upgrading of 
Welverdiend 
Drop-Off 

Facility. 

Rehabilitation of 
Phase 1 of 
Carletonville 
Landfill site 

R 33 016 
727.00 

R1650 

000, 00 

RO.OO 

R 33 016 
727.00 

RO.OO 

R 33 016 

727. 00 

RO.OO 

4 X Assistant 
Managers and 
2x 

Superintenden 

t 

Short 

age 

of 

Profe 

ssion 

al 

Tech 

nical 

Pers 

onnel 

Year 2 

93 806 

49 220 

5 367 


R 5 841 442. 
80 

R 53 377 789. 

96 


RO.OO 

RO. 00 

RO.OO 

RO.OO 

RO.OO 

RO.OO 

R.OOO 
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Years 

94 978 

43 853 

6 000 


R7 178 400. 
00 

R58 715 568. 

96 

Upgrading of 
the access road 
of Carletonville 
Landfill site. 

R5 239 
938.00 

250 000, 

00 

R0,00 

R 5 239 938. 

00 

R0,00 

R 5 239 938. 

00 

R0,00 



Year 4 

96166 

37 853 

8 000 


RIO 368 000. 
00 

R 64 587 125. 

85 


R0,00 

R0,00 

R0,00 

R0,00 

R0,00 

R0,00 

R0,00 



Total 

96166 

29 853 

25195 


29 157 568. 80 

225 205 748 


38 256 665 

1 900 000 

0 

38 256 665 

0 

38 256 665 

0 
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8. INSTITUTIONAL STRUCTURE AND VACANCIES 



Number of positions on org. structure 

Number of posts filled by permanent staff 

Number of posts filled by 
temporary/seconded staff 

Number of vacancies 


Top 

level 

Official 

Mid- 

level 

manage 

ment 

Operatic 

nal 

Manage 

ment 


Tcp Level 
cfficial 

Mid'levei 

Manage 

ment 

Operaticnal 

Management 

staff 


Tcp Level 
Official 

Mid- 

Level 

Manage 

ment 

Operatic 

nal 

Manage 

ment 


Tcp Level 
Official 

Mid- 

Level 

Manage 

ment 

Operati 

cnal 

Manag 

ement 

staff 


Responsibilities 

Strate 

gic 

Tactical 

Operatic 

nal 

Generai 

Labcur 

Strategic 

Tactical 

Operaticnal 

General 

Labcur 

Strategic 

Tactical 

Operatic 

nal 

General 

Labcur 

Strategic 

Tactical 

Operati 

cnal 

General 

Labcur 

Policy 

formulation 
(e.g. agree on 
service levels, 
etc.) 

7 

0 

0 

0 

5 

0 

0 

0 

2 




2 

0 

0 

0 

Budgeting 

1 

16 

0 

0 

1 

16 

0 

0 





0 

0 

0 

0 

Planning for 

service 

provision 

4 

8 

4 


4 

4 

0 






0 

0 

0 


Design & calling 
for tenders 


2 

9 

1 


2 

9 

1 



2 


4 

3 

5 


Construction, 
supervision & 
commissioning 
of new works 



23 

132 



18 

73 





19 

9 

5 

96 

Operations 


0 

0 

150 

0 

0 

0 

121 

0 

0 

0 

0 

0 

0 

0 

29 

Maintenance, 
rehabilitation & 
refurbishment 


0 

0 

150 

0 

0 

0 

134 

0 

0 

0 

0 

0 

0 

0 

16 

Trading (i.e. 
meter reading, 
billing, 
collection & 
enforcement) 


0 

0 

0 

0 

0 

0 

0 

0 

0 

0 

0 

0 

0 

0 

0 

Awareness & 

community 

involvement 


21 

154 

32 

7 

13 

96 

24 





2 

8 

58 

8 



















Note: 


Items in bright yeilow required 

Items in iight yeliow optional 

Indicate the number of staff in each of these positions 


Source: Human Capital Section, April 2012 
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9. FINANCIAL PERFORMANCE OVERVIEW 


Operating Surplus and Bank, Cash And Overdraft Balances 

Council is a going concern and is professionally managing and has achieved a major financial 
turnaround. During the 2010/2011 financial year council budgeted for a deficit of R72 Million but closed 
off with a surplus of R7 Million. This was achieved through strong cost cutting exercises and strict credit 
control and debt collection processes. 

Councils Cash and cash equivalents had improved from R245 Million in 2009/2010 to R278 Million in 
2010/2011. 

Council's liquidity ratio has increased constantly over the past years with a slight decrease in the 2010/11 
financial year. The reason for the decrease is that council's fleet contract expires at the end of October 
2011. 

Salaries and Allowances as a percentage of the total expenditure have improved from 25.65% to 25.16% 
which is far below the norm of 35%. 


Payment Levels 

Council's average payment levels for the past six months were 85.58%. Council budgeted for a payment 
level of 89% for the financial year. There was an improvement from the average payment levels of the 
past six months as the payment level for January 2012 was 92%. 

The biggest concern is the non - payment by Blyvooruitzicht mine on a portion of their water account. 
This matter was referred to the High Court. The High Court had found in favour off Council but 
Blyvooruitzicht had appealed against the judgment. Council awaits a date for the case to be heard in the 
Appeal Court. 

The non-payment of the account by Blyvooruitzicht will result in that council will face cash flow difficulties 
in the last six months of the financial year if preventative measures are not implemented. 

The department had commenced with an outreach program to promote the payment of services. Council 
had commenced with serious credit control actions in all areas of Merafong. This was communicated to 
the community and ward committees during the outreach program. Monthly meetings are conducted with 
all ward committees by the Portfolio head of Finance to inform them off council's resolutions with regard 
to financial matters. 

A revenue enhancement strategy was approved and the roll out plan has commenced. This will have 
serious ramifications for defaulters of consumer accounts who have not registered as an indigent. A no 
tolerance approach in terms of council's credit control policy will be enforced. The pay points are 
addressed and the demarcation issue is no longer acceptable. 

Financial Ratios 


The Councils cash and cash equivalents held at financial year end were as follows over the last three 
years: 

2008/09 2009/10 2010/11 

Cash and Cash Equivalents 302 921 000 245 490 000 278 937 257 

Current Ratio 1:1.01 1:1.06 1:1.04 

Current ratio measures the ability of the Municipality to pay its current liabilities out of the current assets. 
The industry usually looks for a ratio of 2:1, however the acceptable current ratio isl:l for municipalities. 
Council had achieved a ratio of 1:04 which shows councils ability to settle existing short term liabilities. 

Council's liquidity ratio has increased constantly over the past years with a slight decrease in the 2010/11 
financial year. The reason for the decrease is that council's fleet contract expires at the end of October 


Final IDP 2012/13 Review 


May 2012 


Page 51 


2011. Included in current portion of long-term debtors are the final installments of the contract. Although 
an amount of R22 Million must be disclosed, Council will not settle the loan as the vehicles will be 
returned in lieu of the outstanding loan. 

Acid Test Ratio 1:1.00 1:1.04 1:0.9887 

Outstanding debtors to Revenue 

This ratio gives an indication of how liquid customer's debtors are. The benchmark is 8.3%. The 
benchmark is exceeded. The municipality needs to look at ways of improving their credit control. The 
average for the Gauteng Municipalities for the past two years was 18% and 21% respectively. 

Outstanding Debtors to Revenue 

2008/2009 2009/2010 2010/2011 

17.3% 13.7% 14.41% 

Council had budgeted for a collection rate of 87% over for the past year. Collections rate achieved were 
85.66%. The down-turn in the global economy and the elections during the latter part of the financial 
year had negatively affected the payment of services. Council had implemented a decision that credit 
control must be implemented to its fullest extent. Various community meetings were held in the last 
month, which will have a positive outcome. 

The payment levels had stabilized during the past three years. The political situation in Khutsong was 
addressed with the transfer of Merafong to Gauteng. Council had re-opened the pay points in Khutsong 
which will enable the community to pay for their services. 

Creditors System Efficiency 

The ratio gives an indication of average creditor's payment period. The benchmark is 30 Days and is a 
contravention of Section 65(2) (e) if creditors are not paid in 30 days. 

2008/2009 2009/2010 2010/2011 

30 days 30 days 30 days 


Employee costs 

The ratio indicates a percentage of salary costs to total expenditure and this ratio could illustrate the risk 
of salary costs being unmanageable. 

2008/2009 2009/2010 2010/2011 

30.2% 25.65% 25.16% 

Cost coverage 

This ratio indicates the availability of cash plus short term investments to cover the monthly fixed 
operating expenditure. 


Cash backed reserves/accumulated surplus reconciliation 

Description 

Audited Outcome 2010/2011 

Cash and investments available 


Cash/cash equivalents at the year end 

278 937 257 

Noncurrent assets: Investments 

9 304 728 

Cash and investments available: 

288 241 985 

Application of cash and investments: 


Unspent conditional transfers 

239 949 669 

Other working capital requirements 

40 527 266 

Total Application of cash and investments: 

280 476 935 

Surplus Cshortfall) 

7 765 050 
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Council has sufficient cash to cover current liabilities. 


Governance 

Council received for the second year in a row an unqualified audit opinion. There was once again a major 
improvement from the previous financial year. Council had implemented an operation clean audit strategy 
and plan during the year and are strongly striving for a clean audit by 2014, as per the instruction from 
Government. 

Council viability remains a concern to council. 
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10. Twelve (12) Outcomes of Government - Role of Local Government 


1. Improve the quality of basic education 

Outputs 

Key spending programmes 
(National) 

Role of Local government 

1. Improve quality of 
teaching and learning 

2. Regular assessment to 
track progress 

3. A credible outcomes- 
focused accountability 

Increase the number of Funza Lushaka 
bursary recipients from 93000 to 18 100 
over the 2011 MTEF 

• Assess every child in grades 3, 

6 and 9 every year 

• Improve learning and teaching 
materials to be distributed to 
primary schools in 2014 

• Improve maths and science 
teaching 

Facilitate the building of new schools by: 

• Participating in needs 
assessments 

• Identifying appropriate land 

• Facilitating zoning and planning 
processes. 

• Facilitate the eradication of 
municipal service backlogs in 
schools by extending appropriate 
bulk infrastructure and installing 
connections 

2. Improve both health and life expectancy 

1. Increase life 
expectancy to 58 for 
males and 60 for 
females 

2. Reduce maternal and 
child mortality rates to 

30 - 40 per 1000 

3. Combat Hiv/Aids and 

TB 

4. Strengthen health 
services effectiveness 

Revitalize primary health care 

• Increase early antenatal visit to 
50% 

• Increase vaccine coverage 

• Improve hospital and clinic 
infrastructure 

• Accredit health facilities 

• Extend coverage of new child 
vaccines 

• Expand Fliv prevention and 
treatment 

• Increase prevention of mother- 
to-child transmission 

• School health promotion 
increase school visits by nurses 
from 5% to 20% 

• Enhance TB treatment 

Many municipalities perform health 
functions on behalf of provinces 

• Strengthen effectiveness of health 
services by specifically enhancing 
TB treatments and expanding 
Fliv/Aids 

• Municipalities must continue to 
improve community health 
service infrastructure by providing 
clean water, sanitation and waste 
removal services. 

3. Ail people in South Africa protected and feei safe 

1. Reduce overall level of 
crime 

2. An effective and 
integrated criminal 
justice system 

3. Improve perceptions of 
crime and trust 

4. Improve investor 
perceptions and trust 

5. Effective and 
integrated border 
management 

6. Integrity of identity of 
citizens and residents 
secured 

7. Cyber-crime combated 

Increase police personnel 

• Establish tactical response 
teams in provinces 

• Upgrade IT infrastructure in 
correctional facilities 

• ICT renewal in justice cluster 

• Occupation-specific 
dispensation for legal 
professionals 

• Deploy SANDF soldiers to South 
Africa's boarders 

Facilitate the development of safer 
communities through better planning and 
enforcement of municipal by-laws 

• Direct the traffic control function 
towards policing high risk 
violations - rather than revenue 
collection 

• Metro police services should 
contribute by: 

Increasing police 
personnel 

Improving collaboration 
with SAPS 

Ensuring rapid response 
to reported crimes. 

4. Decent employment through inclusive economic growth 

1. Faster and sustainable 
inclusive growth 

2. More labour-absorbing 
growth 

3. Strategy to reduce 
youth unemployment 

4. Increase 
competitiveness to raise 
net exports and grow 

Invest in industrial development zones 

• Industrial sector strategies 

• Automotive industry, 
clothing and textiles 

• Youth employment 
incentive 

• Develop training and 
systems to improve 
procurement 

Create an enabling environment for 
investment by streaming planning 
application processes 

• Ensure proper maintenance 
and rehabilitation of 
essential services 
infrastructure 

• Ensure proper 
implementation of the 
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trade 

5. Improve support to 
small business and 
cooperatives 

6. Implement expanded 
public works 
programmes 

• Skills development and 
training 

• Reserve accumulation 

• Enterprise financing 
support 

• New phase of public works 
programmes 

EPWP at municipal level 

• Design service delivery 
processes to be labour 
intensive 

• Improve procurement 
systems to eliminate 
corruption and ensure 
value for money 

• Utilize community 
structures to provide 
services 

5. A skilled and capable workforce to support inclusive growth 

1. Institutional mechanism 

2. Increase access to 
intermediate and high- 
level learning 
programmes 

3. Increase access to 
occupation specific 
programmes (especially 
artisan skills training) 

4. Research, development 
and innovation in human 
capital 

Increase enrolment in FET colleges and 
training of lecturers 

• Invest in infrastructure and 
equipment in colleges and technical 
schools 

• Expand skills development learner 
ships funded through sector training 
authorities and National skills Fund. 

• Industry partnership projects for 
skills and technology development 

• National Research Foundation 
centres excellence, and bursaries 
and research programmes. 

Develop and extend intern and work 
experience programmes in 
municipalities 

• Link municipal procurement 
to skills development 
initiatives 

6. An efficient, competitive and responsive economic infrastructure network 

1. Improve competition 
and regulation 

2. Reliable generation 
distribution and 
transmission of energy 

3. Maintain and expand 
road and rail network, 
and efficiency, capacity 
and competitiveness of 
sea ports 

4. Maintain bulk water 
infrastructure and 
ensure water supply 

5. Information and 
communication 
technology 

6. Benchmarks for each 
sector 

An integrated energy plan and successful 
independent power producers 

• Passenger Rail Agency acquisition of 
rail rolling stock, and refurbishment 
and upgrade of motor coaches and 
trailers 

• Increase infrastructure funding for 
provinces for the maintenance of 
provincial roads 

• Complete Gauteng Freeway 
Improvement programme 

• Complete de Hoop Dam and bulk 
distribution 

• Nandoni pipeline 

• Invest in broadband network 
infrastructure 

Ring-fence water, electricity and 
sanitation functions so as to facilitate 
cost-reflecting pricing of these 
services. 

• Ensure urban spatial plans 
provide for commuter rail 
corridors, as well as other 
modes of public transport 

• Maintain and expand water 
purification works and 
waste water treatment 
works in line with growing 
demand 

• Cities to prepare to receive 
the devolved public 
transport function 

• Improve maintenance of 
municipal road networks 

7. Vibrant, equitabie and sustainable rural communities and food securities 

1. Sustainable agrarian 
reform and improved 
access to markets for 
small farmers 

2. Improve access to 
affordable and diverse 
food 

3. Improve rural services and 
access to information to 
support livelihoods 

4. Improve rural 
development opportunities 

5. Enable institutional 
environment for 
sustainable and inclusive 
growth 

Settle 7000 land restitution claims 

• Redistribute 283 592 ha of land 
by 2014 

• Support emerging farmers 

• Soil conservation measures and 
sustainable land use management 

• Nutrition education programmes 

• Improve rural access to services 
by 2014: 

^ Water - 74% to 90% 
Sanitation - 45% to 65% 

Facilitate the development of local 
markets for agricultural produce 

• Improve transport links 
with urban centres so as to 
ensure better economic 
integration 

• Promote home production 
to enhance food security 

• Ensure effective spending 
of grants for funding 
extension of access to basic 
services. 
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8. Sustainable human settlements and improved quality of household life 

1. Accelerate housing delivery 

Increase housing units built from 220 000 

Cities must prepare to be accredited 

2. Accelerate housing delivery 

to 600 000 a year 

for the housing function 

3. Improve property market 

• Increase construction of social 

• Develop spatial plans to 

4. More efficient land 

housing units to 80 000 a year 

ensure new housing 

utilization and release of 

• Upgrade informal settlements: 

developments are in line 

state-owned land 

400 000 unit by 2014 

• Deliver 400 000 low income 
houses on state-owned land 

• Improve urban access to basic 
services by 2014: 

^ Water - 92% to 100% 
v Sanitation - 69% to 

100% 

Refuse removal - 64% 
to 75% 

Electricity - 81% to 92% 

with national policy on 
integrated human 
settlements 

• Participate in the 
identification of suitable 
land for social housing 

• Ensure capital budgets are 
appropriately prioritized to 
maintain existing services 
and extend services 

9. A response and accountable, effective and efficient local government system 

1. Differentiate approach to 

Municipal capacity-building grants: 

Adopt IDP planning processes 

municipal financing, 

• Systems improvement 

appropriate to the capacity and 

planning and support 

• Financial management (target: 

sophistication of the municipality 

2. Community work 

100% unqualified audits) 

• Implement the community 

programme 

• Municipal infrastructure grant 

work programme 

3. Support for human 

• Electrification programme 

• Ensure ward committees 

settlements 

• Public transport & systems grants 

are representative and fully 

4. Refine ward committee 

• Neighbourhood development 

involved in community 

model to deepen 

partnership grant 

consultation processes 

democracy 

• Increase urban densities 

around the IDP, budget and 

5. Improve municipal 
financial administrative 
capability 

• Informal settlements upgrades 

other strategic service 
delivery issues 

• Improve municipal financial 

6. Single coordination window 


and administrative capacity 
by implementing 
competency norms and 
standards and acting 
against incompetence and 
corruption. 

10. Protection and enhancement of environmental assets and natural 

resources 

1. Enhance quality and 

National water resource infrastructure 

Develop and implement water 

quantity of water 

programme 

management plans to reduce water 

resources 

• Reduce water losses from 

losses 

2. Reduce greenhouse gas 

30% to 15% by 2014 

• Ensure effective 

emissions; mitigate climate 

• Expanded public works 

maintenance and 

change impacts; improve 

environmental programmes 

rehabilitation of 

air quality 

improve air quality 

infrastructure 

3. Sustainable environment 

• 100 wetlands rehabilitated a 

• Run water and electricity 

management 

year 

saving awareness 

4. Protect biodiversity 

• Forestry management 
(reduce deforestation to 
<5% of woodlands) 

• Biodiversity and conservation 
(increase land under 
conservation from 6% to 

9%) 

campaigns 

• Ensure proper 
management of municipal 
commonage and urban 
open spaces 

• Ensure development does 
not take place on wetlands. 
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11. A better South Africa, a better and safer Africa and world 

1. Enhance the African 
agenda and sustainable 
development 

2. Enhance regional 
integration 

3. Reform global governance 
institutions 

4. Enhance trade and 
investment between South 
Africa and partners 

International cooperation: proposed 
establishment of the South African 
Development Partnership Agency 

• Defence: peace-support 
operations 

• Participate in post-conflict 
reconstruction and development 

• Border control: upgrade inland 
ports of entry 

• Trade and investment South 

Africa: 

• Support for value-added exports 

• Foreign direct investment 
promotion 

Role of Local Government is fairly 
limited in this are: Must concentrate 
on: 

• Ensuring basic 
infrastructure is in place 
and properly maintained 

• Creating and enabling 
environment for investment 

12. A development-oriented 

public service and inclusive citizenship 

1. Improve government 
performance 

2. Government-wide 
performance monitoring 
and evaluation 

3. Conduct comprehensive 
expenditure review 

4. Information campaign on 
constitutional rights and 
responsibilities 

5. Celebrate cultural diversity 

Performance monitoring and evaluation: 

• Oversight of delivery 
agreements 

• Statistics SA: Census 2011 - 
reduce undercount 

• Chapter 9 institutions and civil 
society: programme to 
promote constitutional symbols 
and heritage 

• Sport & Recreation: support 
mass participation and school 
sport programmes 

Continue to develop performance 
monitoring and management systems 

• Comply with legal financial 
reporting requirements 

• Review municipal 
expenditures to eliminate 
wastage 

• Ensure councils behave in 
ways to restore community 
trust in local government 


Final IDP 2012/13 Review 


May 2012 


Page 57 


11. ADDRESSING MEG COMMENTS 


Merafong City Local Municipality Priorities Linked to GPG Priorities 
SECTION 1: Broad Observation — Key Generic Issues 


GPG PRIORITIES 

MCLM PRIORITY ACTION AND PROGRAMMES 

• Poor use of data 

Integration of Statssa together with Global Insight and our own 
source (study) to substantiate our data. 

• Listing of unfunded proiects in the IDP document 

This has been corrected 

• Free basic services 

Registration of indigents and implementation of indigent policy. 

• Need for a shift in Service Delivery Models 

Implement CIP and use MIG to address all backlogs on a 
progressive scale 

• Poor Investment in infrastructure Maintenance 

This was dealt with in the IDP. Maintenance plans were used 
to determine the backlog. 

• Land Audits 

This will be corrected in the next financial year 

• Cash Coverage Ratios 

The balance sheet was stabilized to create cash rescues. 

• Outcome 9: Building effective & efficient local 
government 

Comply with the MFMA regulations regarding minimum 
competency levels on appointment of senior management. 

Clean audit achievement. 

Monthly ward committee meetings. 

Community consultations on IDP and Budget. 

• Intergovernmental alignment 

Alignment has been done through District IGR and IGR 
Technical Teams 


SECTION 2: Issues Specific to the Municipality 


GPG PRIORITIES 

MCLM PRIORITY ACTION AND PROGRAMMES 

Service Delivery Backlogs - 

• Implementation of Merafong Revitalization Plan 
is key 

CIP will address this. 

Financial Viability - 

• Merafong should strive to ensure that the 
investment in maintenance reaches 8% of PPE 
in line with treasury regulations. 

Council will increase its maintenance budget by 50% to ensure 
that council will be able to achieve the target by 2014. 

Institutional Development: 

• Urgent need to finalize filling of critical posts to 
manage the managerial instability. 

• Significant levels of vacancies in Infrastructure 
Departments 

• Finalization & implementation of a Human 
Resource Strategy 

Council is progressing well with filling of critical service delivery 
funded vacancies. 

During 2012 (58) post were advertized and (36) were filled. 

Infrastructure positions are prioritized 

The development of a new HR Strategy is being prioritized as a 
2012/13 project. 

Spatial Planning; 

• SDF makes no reference to the Capital Investment 
Framework 

• Development of the CIF by the municipality is 
essential. 

The Capital Investment Framework (CIF) is included in the 
SDF as Annexure A on page 122. The CIF explains where the 
desirer areas for different types of development should take 
place. It also contains the current Service Delivery Budget 
Implementation Plan (SDBIP). It indicates where capital 
projects should be prioritized through a spatial-statistical 
analysis that was performed. 

• Unit city by 2016: 

IDP shows no evidence of how the municipality is 
utilizing its Spatial as well as infrastructure 

development initiatives in contributing towards 2016 
vision 

The Merafong SDF has been aligned with the West Rand 
Regional SDF as required by the Local Government Municipal 
Planning and Performance Management Regulations (GNR 
796 of 2001). 
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12. SWOT ANALYSIS 


Strengths 

Weaknesses 
(Areas to be developed) 

Integrated spatial development 

Integrated spatial development 

• Land use management 

• Infrastructure master planning 

• Spatial planning 

• Environmental management 

• Human settlements management 

• Rural development planning 

The provision of basic services 

Local economic development 

• Physical infrastructure 

• Economic development 

• Municipal services 

• Social development 

Good governance and public participation 

• Rural development 

• Corporate governance 

Business management / leadership 

• Broaden local democracy 

• Strategic positioning 

• Local government accountability 

• Organisational culture 

Financial viability and management 

• Stakeholder relations management / communication 

• Financial viability 

Resource management 

• Financial management 

• ICT management 

Business management / leadership 

• Business performance management 

Resource management 

• Human resource management 

• Asset management 

• Record / knowledge management 

Opportunities 

Threats 

• Alternative sources of funds 

• Non payment culture in community 

• Inter governmental relations framework / 

• Inadequate resources to deal with increasing 

stakeholder alliances 

demands (financial constraints, unfunded mandates. 

• ICT developments (e.g. provincial broadband, 

insufficient tax base) 

BPO, etc.) 

• Poverty / unemployment impacting negatively on 

• Economic diversification in the municipality 

available resources 

o Tourism opportunities 

• Inadequate electricity supply capacity 

o Mining related opportunities 

• Illegal connections leading to risks (water, electricity) 

o Job creation opportunities 

• Vandalism of infrastructure 

o International events 

• Illegal land occupation 

o Agriculture development opportunities 

• Long lead times on EIA's 

o Transport opportunities 

• Pollution (air, land, water pollution) 

• Supportive legislative requirements 

• Geo-technological complexities 

• Strategic partnerships (mining, business, etc.) 

• Inadequate inter governmental relations 

• Availability of land for development through 

• HIV / AIDS pandemic 

partnerships with land owners 

• Illegal immigrants 

• Merafong Urban Renewal 

• Fraud / corruption 

• Public Private Partnership e.g. with mines 

• Infrastructure backlogs 

• 2016 Uni-city Vision 

• Declining mining sector 

• Electricity tariff escalation 

• Urban sprawl 

• High unemployment 
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SECTION C, D, E & F 


VISION, MISSION, STRATEGIC GOALS AND STRATEGIC ACTION PLAN 2011 

1. VISION: 


"A prosperous, Sustainable and Community-oriented City" 


2. MISSION 


"To provide quality services to our community through accountable governance". 


3. VISIONING 


Core Business Values 

• Integrity 

• Accountable 

• Committed 

• Teamwork 

• Proactive 

• Service excellence. 


4. STRATEGIC GOALS AND OBJECTIVES FRAMEWORK: 


Strategic Goals and 
Objectives framework 

• To provide an integrated spatial development framework for sustainable 
development 

• 

o Land use management 
o Spatial planning 
o Human settlements management 
o Infrastructure master planning 
o Environmental management 
o Rural development planning 


• To ensure the provision of basic services 


o Physical infrastructure 
o Municipal services 


• To promote local economic and social development 


o Economic development 
o Social development 
o Rural development 


• To ensure good governance and public participation 


o Corporate governance 
o Broaden local democracy 
o Local government accountability 
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• To ensure financial viability and management 


o Financial viability 

o Financial management 


• To ensure municipal transformation and organisation development 


o Business management / leadership 

■ Strategic positioning (policies, structures, strategic planning, 
operational planning, focus on core business) 

■ Organizational culture 

■ Stakeholder relations management / communication 

■ Business performance management 
o Resource management 

■ Fluman resource management 

■ ICT management 

■ Record / knowledge management 

■ Asset management 
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5. STRATEGIC PERSPECTIVE (ACTION PLANS) 


5.1 Strategic Goal 1: To ensure the provision of basic services 


STRATEGIC 

OBJECTIVES 

MEASURABLE OBJECTIVE 
(11/12-15/16) 

STRATEGIES 

Accountability 

Target date / time 
frame 

Physical 

infrastructure 

• Complete 31km of new tarred roads 

• Construct 23km of new storm water drainage 

• Meet 100% of tarred roads maintenance plan 
targets 

• Meet 100% of storm water drainage 
maintenance plan targets 

• Meet 100% of gravel roads maintenance plan 
targets 

• Repair 95% of identified potholes on 
municipal roads within 7 days 

• Supply 40 MVA of bulk electricity 

• Deliver 100% of planned electricity 
distribution capacity 

• Meet 90% of quality of supply standards 

• Install 11500 new MCLM distribution 
connections 

• Meet 100% of electricity maintenance plan 
targets 

• Install 4260 new street lights 

• Fix 100% of defect street lights registered 
within 7 days 

• Meet 100% of building maintenance plan 
targets 

• Implement 100% of public amenities planned 

• Achieve a community facilities utilization 
rating of 45% 

• Achieve a community facilities functionality 
rating of 80% 

• New infrastructure development plan developed and 
implemented 

Infrastructure 

End Nov 2012 
Quarterly 
implementation 
reports 

• Infrastructure maintenance plans developed and 
implemented 

Infrastructure 

End June 2012 
Quarterly 
implementation 
reports 

• A water infrastructure plan developed and 
implemented 

Infrastructure 

End June 2013 
implementation 
reports 

• An electricity distribution plan developed and 
implemented 

Infrastructure 

End June 2012 
Quarterly 
implementation 
reports 

• An electricity maintenance plan developed and 
implemented 

Infrastructure 

End Sept 2011 
Quarterly 
implementation 
reports 

• A building maintenance plan developed and 
implemented 

Infrastructure 

End June 2012 
Quarterly 
implementation 
reports 
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5.1 Strategic Goal 1: 


To ensure the provision of basic services (Cont.) 


STRATEGIC 

OBJECTIVES 

MEASURABLE OBJECTIVE 
(11/12-15/16) 

STRATEGIES 

Accountability 

Target date / time 
frame 

Physical 

infrastructure 


• Public / social amenities facilities plan developed and 
implemented 

Infrastructure 

End Dec 2011 
Quarterly 
implementation 
reports 

• Community / sports facilities maintenance plan developed and 
implemented 

Infrastructure 

End Sept 2012 
Quarterly 
implementation 
reports 

• A plan to ensure that municipal buildings meet access and OHS 
requirements for people with disabilities developed and 
implemented 

Infrastructure 

End March 2012 
Quarterly 
implementation 
reports 

• A plan to ensure that municipal buildings meet requirements for 
children developed and implemented 

Infrastructure 

End Dec 2012 
Quarterly 
implementation 
reports 

• Community facilities functionality survey conducted 

Infrastructure 

End Dec 2011 
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5.1 Strategic Goal 1: 


To ensure the provision of basic services.. .continues... 


STRATEGIC 

OBJECTIVES 

MEASURABLE OBJECTIVE 
(11/12-15/16) 

STRATEGIES 

Accountability 

Target date / time 
frame 

Municipal 

services 

(Water, 

Sanitation, 

Soiid waste 
removal) 

• Meet 95% of water quality standards 

• Reduce unaccounted water loss by 59% 

• Supply 95% uninterrupted water 

• Install 7638 new water connections 

• Provide 100% access to water planned 

• Meet 90% of water network maintenance plan targets 

• Ensure availability of 100% of required bulk water 
capacity 

• Implement 100% of planned bulk sanitation capacity 

• Meet 85% of sewer maintenance plan targets 

• Meet 80% to effluent treatment standards 

• Install 7638 new water borne sewer connections 

• Eradicate bucket system 100% in 2 years 

• Meet 90% of water care works maintenance plan targets 

• Increase access to solid waste removal by 23% 

• Achieve 80% to landfill sites standards 

• Install 20 new service areas with communal waste skips 

• Achieve 100% of planned solid waste removal standards 

• Recycle 25% of total landfill waste 

• Achieve 100% performance against the waste recycling 
plan 

• A water services operational plan 
developed and implemented 

Infrastructure 

End June 2012 
Quarterly 
implementation 
Reports 
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5.2 Strategic Goal 2: 


To promote local economic and social development 


STRATEGIC 

OBJECTIVES 

MEASURABLE OBJECTIVE 
(11/12-15/16) 

STRATEGIES 

Accountability 

Target date / time 
frame 

Economic 

development 

• Create 1760 FTE jobs through infrastructure 
projects 

• Implement 100% of planned internal LED 
projects 

• Implement 100% of planned facilitated 
external LED projects 

• Submit 100% of planned CDS business plans 

• Issue 90% of required business licenses 

• Achieve an occupancy rate of 95% of street 
trading facilities 

• Implement 100% of planned SMME business 
initiatives 

• Achieve a BBBEE spent on capital budget of 
not less than 65% 

• Create 10750 jobs through community works 
programme 

• By law enforcement plan for informal trading 
developed and implemented 

ED&P 

End March 2012 Quarterly 
implementation reports 

• Street trading by laws reviewed, consolidated 
and implemented 

ED & P 

End Dec 2012 

Quarterly implementation 
reports 

• A business plan developed to access the 
national job fund 

ED & P 

End Dec 2011 

• The CDS reviewed in line with the 2016 Uni- 
City Vision and implemented 

ED&P 

End Dec 2012 Quarterly 
implementation reports 



• A small scale farmer support programme 
developed and implemented 

ED&P 

End Dec 2012 

Quarterly implementation 
reports 

• A co-operative strategy developed and 
implemented 

ED&P 

End Dec 2013 

Quarterly implementation 
reports 

• A vulnerable groups development strategy 
developed and implemented 

ED&P 

End Feb 2013 

Quarterly implementation 
reports 

• A local job summit facilitated 


End May 2013 

Social 

development 

• Provide 100% of planned library services 

• Provide 100% of planned traffic services 

• Achieve a 60% decrease in security breaches 

• Ensure availability of 5 integrated social 
development intervention plans 

• A social development intervention plan 
developed and implemented 

Community Services 

End Dec 2012 

Quarterly implementation 
reports 

• An indigent management plan developed and 
implemented 

Finance 

End June 2013 

Quarterly implementation 
reports 

• A strategy to increase the collection rate of 
traffic fines reviewed and implemented 

Community Services 

End Dec 2011 Quarterly 
implementation reports 
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5.3 Strategic Goal 3: 


To ensure municipal transformation and organization development 


STRATEGIC 

OBJECTIVES 

MEASURABLE OBJECTIVE 
(11/12-15/16) 

STRATEGIES 

Accountability 

Target date / time 
frame 

Business 
management / 
leadership 

(Strategic 
positioning, 
Organizational 
culture, Stakeholder 
relations 
management / 
communication. 
Business 
performance 
management) 

• Review / develop 100% of policies planned to 
be developed / reviewed 

• Achieve an organizational climate / employee 
satisfaction rating of 50% in 14/15 

• Achieve an internal client satisfaction rating of 
50% in 14/15 

• Achieve an external client satisfaction rating 
of 50% in 14/15 

• Achieve 80% SLA's requirements 

• Establish 70% of planned stakeholder 
consultative forums 

• Achieve clean audit reports 

• Cascade performance management system to 
60% of staff levels 

• Organizational structure alignment 

Shared Services 

30 June 2012 

• New delegations of authority reviewed and 
implemented 

Shared Services 

30 June 2012 
Quarterly 
implementation 
reports 

• An organization climate / employee satisfaction 
survey conducted 

Shared Services 

End Dec 2012 

• A plan to improve the organization culture based on 
survey results implemented (including dealing with 
core business values in service delivery) 

Shared Services 

End June 2013 

• Organizational performance management framework 
reviewed 

ED&P 

End Dec 2012 

• A corporate marketing and communication strategy 
developed and implemented 

Shared Services 

Dec 2012 Quarterly 
reports 

• A policy / by-law development / review plan 
available and implemented 


Dec 2012 Quarterly 

implementation 

reports 
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5.3 Strategic Goal 3: 


To ensure municipal transformation and organization development (Cont.) 


STRATEGIC 

OBJECTIVES 

MEASURABLE OBJECTIVE 
(11/12-15/16) 

STRATEGIES 

Accountability 

Target date / time 
frame 

Resource 

Management: 

Human 

Resource 

Management 

• Fill 90% of funded positions 

• Meet 80% of skills development plan 
targets 

• Meet 90% of equity plan targets 

• Attend to 75% of labour relations issues 
lodged within regulatory guidelines 

• The MCLM HR policies and procedures 

incorporated into an HR plan (including equity, 

WSP, recruitment, wellness, labour relations, 
benefits, performance management, etc.) 

Shared Services 

End June 2013 

Quarterly implementation 
reports 

• The workplace skills plan implemented 

Shared Services 

Quarterly reports 

• Task based job descriptions in line with the 
funded new structure reviewed 

Shared Services 

June 2012 

• Critical funded positions filled 

Shared Services 

June 2012 

• The performance management and development 
system (PMDS) implemented for planned staff 
levels 

Shared Services 

Quarterly reports 

ICT management 

• Ensure availability of 4 ICT master plans 

• Ensure availability of 90% planned ICT 

• MCLM ICT master plan reviewed and implemented 

Shared Services 

End Dec 2012 

Record / 

knowledge 

Management 

• Implement 100% of planned knowledge 
management interventions 

• Electronic Archive plan developed and 
implemented 

Shared Services 

End Dec 2012 

Quarterly implementation 
reports 

• Electronic document management system 
implemented through a rollout process 

Shared Services 

Quarterly reports 

Asset 

Management 

• Implement 90% of asset management 
plan 

• Asset management plan developed and 
implemented 

Shared Services 

End June 2012 

Quarterly implementation 
reports 
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5.4 Strategic Goal 4: 


To ensure financial viability and management 


STRATEGIC 

OBJECTIVES 

MEASURABLE OBJECTIVE 

Cll/12- 15/16) 

STRATEGIES 

Accountability 

Target date / time 
frame 

Financial viability 

• Achieve an outstanding debtors to revenue 
ratio of 22.8% 

• Achieve a 2.7 ratio of outstanding debtors to 
revenue received 

• Ensure 30% of labour cost to total income 

• Collect 90% of planned revenue 

• A revenue enhancement strategy reviewed and 
implemented 

CFO 

End Dec 2012 
Quarterly 
implementation 
reports 

• Critical vacancies assessed during budget reviews 

CFO 

End Jan 2012 

Financial 

management 

• Achieve a variance on operational budget 
spent of not more than 10% 

• Achieve a variance on capital budget spent of 
not more than 15% 

• Achieve a 10% increase in the collection rate 
of traffic fines 

• Pay creditors within 30 days in 100% of 
cases 

• Procure 90% of planned goods / services / 
assets within specified standards 

• Supply chain policy reviewed and implemented 

CFO 

End Dec 2011 
Quarterly 
implementation 
reports 

• Supply chain turnaround strategy implemented 

CFO 

Quarterly reports 
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5.5 Strategic Goal 5: To ensure good governance and public participation 


STRATEGIC 

OBJECTIVES 

MEASURABLE OBJECTIVE 

Cll/12- 15/16) 

STRATEGIES 

Accountability 

Target date / time 
frame 

Corporate 

governance 

• Comply 100% to regulatory framework 

• Execute 100% of council resolutions made 

• Take corrective action on 100% of audit 
queries received within specified time 

• Execute 100% of planned organizational risk 
management strategies 

• Organizational risk management strategy developed 
and implemented 

Shared Services 

End Dec 2011 

• Council resolution register implemented (available on 
intranet) 

Shared Services 

End Sept 2011 

• A plan to streamline the administrative process 
around council committee, minutes and agendas 

Shared Services 

End Dec 2012 

Broaden local 
democracy 

• Conduct 100% of planned ward committees 

• Address 100% of ward committee issues 
raised 

• Achieve a counsel committee functionality 
rating of 85% 

• Ensure availability of 5 public participation 
strategies 

• Conduct 90% of planned public participation 
meetings / events 

• Conduct 100% of ward committees planned 

• Achieve a 80% effectiveness rating on public 
participation meetings / events / imbizo 

• Implement 100% of planned CDW model 
initiatives 

• Implement 100% of planned special 
programmes 

• The ward committee support programme plan revised 

Man: Office of the 
Speaker 

End Sept 2012 

• Ward committee support programmes implemented 

Man: Office of the 
Speaker 

Quarterly reports 

• Public participation strategy reviewed 

Man: Office of the 
Speaker 

End Dec 2012 

• Public participation meetings / events / imbizo held 

Man: Office of the 
Speaker / Office of 
the Mayor 

Quarterly reports 

Broaden local 
democracy 

• 

• A mayoral special programme plan developed and 
implemented 

Man: Office of the 
Mayor 

Quarterly 

implementation 

reports 

Local 

government 

accountability 

• Submit 100% of legislative reports required 
within agreed upon time 

• Achieve an average lead time of 8 days from 
community queries / petitions received 

• Reports required in terms of legislation submitted 
within specified time 

PMO 

Quarterly reports 

• Community queries / petitions received finalised 
within specified time 

PMO 

Quarterly reports 
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5.6 Strategic Goal 6: To provide an integrated spatial development framework for sustainable deve 

opment 

STRATEGIC 

OBJECTIVES 

MEASURABLE OBJECTIVE 
(11/12-15/16) 

STRATEGIES 

Accountability 

Target date / time 
frame 

Land use 
management 

• Resolve registered illegal land uses within 
specified time in 85% of cases 

• Ensure 100% availability of the land audit in 
line with 2016 Uni-City Vision 

• A survey on illegal land uses conducted 

ED8iP 

End Dec 2012 

• A block plan developed to resolve illegal land uses 

ED8iP 

End Dec 2012 

• A land audit completed in line with 2016 Uni-City 

Vision 

ED8iP 

End Dec 2012 

Spatial planning 

• Revise 5 SDF's in line with 2016 Uni-City 

Vision 

• Ensure an average lead time of 60 days from 
township development applications received 
until approved 

• SDF's reviewed in line with 2016 Uni-City Vision 

ED8iP 

End Feb 2012 

• Merafong SDF aligned with regional SDF 

ED8iP 

End Feb 2012 

• Land acguisition strategy developed 

ED8iP 

End Nov 2012 

Human 

settlements 

management 

• Complete 7638 houses 

• Reduce informal settlements by 7638 

• Formalize 6000 informal settlements 

• Mixed housing projects facilitated 

• Human settlements management plan revised 

ED8iP 

End Feb 2012 

• Housing funding applications submitted to 
progressively address housing backlog 

ED8iP 

Quarterly reports 

May 2012 

• A plan developed to reduce mushrooming of informal 
settlements 

ED8iP 

End Dec 2012 

• A plan developed to formalize informal settlements 

ED8iP 

End March 2013 

• A strategy to seek alternative funding / investment 
for projects in collaboration with other spheres of 
government and private sector (mixed housing 
typology) 

ED8iP 

End March 2012 
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5.6 Strategic Goal 6: To provide an integrated spatial development framework for sustainable deve 

opment (Cont..) 

STRATEGIC 

OBJECTIVES 

MEASURABLE OBJECTIVE 
(11/12-15/16) 

STRATEGIES 

Accountability 

Target date / time 
frame 

Infrastructure 
master planning 

• Ensure 4 integrated infrastructure master 
plans in line with the 2016 Uni-City Vision 

• An integrated infrastructure master plan developed 
Including: 

Infrastructure 

End June 2013 

0 Water and sanitation master plan 

Infrastructure 

End June 2013 

0 Pavement management system 

Infrastructure 

End June 2014 

0 Storm water master plan 

Infrastructure 

End June 2015 

0 Energy master plan (Including green energy) 

Infrastructure 

End June 2016 

0 Transport master plan 

Infrastructure 

End June 2012 

0 Housing development plan 

Infrastructure 

End Dec 2012 

0 Integrated waste management plan 

Social Services 

End Dec 2011 

0 Public and social amenities plan 

Infrastructure 

End June 2015 

Environmental 

management 

• Issue compliance notices for 100% of non- 
compliance detected 

• Meet 100% of environmental quality 
standards 

• The environmental management framework reviewed 
and aligned with the 2016 Uni-City Vision 

ED&P 

End March 2012 

• Compliance to environmental quality standards 
monitored 

ED&P 

Quarterly reports 

• Input into the regional Green IQ Strategy provided 
informed by SOER 

ED&P 

End March 2012 

Rural 

development 

planning 

• Ensure availability of 4 rural development 
plans 

• A rural development plan developed and 
implemented 

ED&P 

End Dec 2013 
Quarterly 
implementation 
reports 
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SECTION G 


DEVELOPMENTAL PRIORITIES. OBJECTIVES AND TRANSFORMATION NEEDS 

The Developmental Priorities and Objectives as well as Council's Transformation needs have been 
identified through the IDP process in accordance with the legislative framework. 

The objectives and needs are categorized according to the six (6) Key Performance Areas (KPA's) of 
the municipality. 

KPA's 1, 2 and 6 deals with the Development Priorities and Local Economic Development objectives. 

KPA's 3, 4 and 5 deals with the Internal Transformation needs, Financial Viability and Good 
Governance. 

KEY PERFORMANCE AREAS 

DEVELOPMENTAL PRIORITIES AND OBJECTIVES: 

1. KEY PERFORMANCE AREAS 

2. Key Performance Areas Breakdown 

KPA 1: Basic Service Delivery 

• Mini Business Plans 

• Project List 

• Khutsong Resettlement Programme 

• Budget and IDP Alignment 

• Khutsong Resettlement Plan and Projects overview 

• Mining Social Labour Plans 

KPA 2: Local Economic Development 
INTERNAL TRANSFORMATION NEEDS: 

KPA 3: Municipal Transformation and Organizational Development 
KPA 4: Financial Viability and Management: 

• Fiscal Plan 

KPA 5: Good Governance and Public Participation 

• Community Consultation 

• Audit Committee And Risk Management 

• Functioning Of Council 

• IDP Process Plan Structure 


KPA6: Spatial Rationale/Ana lysis 
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1 . 


KEY PERFORMANCE AREAS 


KEY PERFORMANCE AREA 1: BASIC SERVICE DELIVERY AND INFRASTRUCTURE DEVELOPMENT 


Goal 1: To ensure provision of basic services 


STRATEGIC OBJECTIVES 

PERFORMANCE INDICATOR 

TARGET 

11/12 

TARGET 

12/13 

TARGET 

13/14 

TARGET 

14/15 

TARGET 

15/16 

Physical infrastructure 

(Roads, Electricity, Public 
amenities) 

• New tarred roads completed (km) 

15 

9.7 

7.5 

5.5 

8.7 

• New storm water drainage constructed (km) 

15 

7.3 

5.6 

4.1 

6.5 

• Tarred roads maintenance plan targets met (%) 

100 

100 

100 

100 

100 

• Storm water drainage maintenance plan targets met (%) 

100 

100 

100 

100 

100 

• Gravel roads maintenance plan targets met (%) 

100 

100 

100 

100 

100 

• Potholes on municipal roads identified versus repaired within 7 days 
(%) 

95 

95 

95 

95 

95 

• New bulk electricity supply capacity (MVA) 

- 

- 

20 

10 

40 

• Electricity distribution capacity planned versus delivered (%) 

30 

15 

15 

40 

- 

• Performance against guality of supply standards (%) 

80 

85 

90 

90 

90 

• New connections in MCLM distribution installed (n) 

2805 

2695 

2000 

2000 

2000 

• Electricity maintenance plan targets met (%) 

65 

100 

100 

100 

100 

• New street lights installed (n) 

260 

1000 

1000 

1000 

1000 

• Street light defaults registered versus repaired within 7 days (%) 

100 

100 

100 

100 

100 

• Building maintenance plan targets met (%) 

100 

100 

100 

100 

100 

• Public amenities developments planned versus implemented (%) 

100 

100 

100 

100 

100 

• Community / sports facilities maintenance plan targets met (%) 

100 

100 

100 

100 

100 

• Community facilities utilization rate (%) 

35 

40 

40 

45 

45 

• Community facilities functionality rating (%) 

65 

75 

80 

80 

80 
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KEY PERFORMANCE AREA 1: BASIC SERVICE DELIVERY AND INFRASTRUCTURE DEVELOPMENT (Cont.) 


Goal 1: To ensure provision of basic services (Cont.) 


STRATEGIC OBJECTIVES 

PERFORMANCE INDICATOR 

TARGET 

11/12 

TARGET 

12/13 

TARGET 

13/14 

TARGET 

14/15 

TARGET 

15/16 

Municipal services 

(Water, Sanitation, Solid waste 
removai) 

• Water quality standards met (%) (SANS 241) 

95 

80 

85 

90 

95 

• Unaccounted water loss reduction (%) 

15 

16 

14 

14 

14 

• Uninterrupted water supply (%) 

95 

95 

95 

95 

95 

• New water connections (n) (formal) 

2805 

2695 

2138 

- 

- 

• Access to water planned versus provided (%) (informal 
settlements) 

100 

100 

100 

100 

100 

• Water network maintenance plan targets met (%) 

80 

100 

100 

100 

100 

• Bulk water capacity available versus actual ml (%) 

30 

86 

86 

86 

86 

• Bulk sanitation capacity planned versus actual ml (%) 

100 

56 

56 

56 

60 

• Sewer maintenance plan targets met (%) 

85 

100 

100 

100 

100 

• Performance against effluent treatment standards (%) 

80 

90 

90 

90 

90 

• New water borne sewer connections (n) 

2805 

2695 

2138 

- 

- 

• Bucket system eradicated (n) 

50 

99 

- 

- 

- 

• Water care works maintenance plan target met (%) 

85 

100 

100 

100 

100 

• Increase in access to solid waste removal (n) kerb site 

3 

5 

5 

5 

5 

• Performance against landfill sites standards (%) 

80 

80 

80 

80 

80 

• Performance against planned solid waste removal standards (%) 

100 

80 

85 

90 

95 

• Recycled waste versus total landfill waste (%) 

8 

10 

15 

20 

25 

• Performance against the waste recycling plan (n) develop 

100 

1 

- 

- 

- 
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KEY PERFORMANCE AREA 2: PROMOTE LOCAL ECONOMIC DEVELOPMENT 


Goal 2: To promote local economic development 


STRATEGIC OBJECTIVES 


PERFORMANCE INDICATOR 

TARGET 

11/12 

TARGET 

12/13 

TARGET 

13/14 

TARGET 

14/15 

TARGET 

15/16 

Economic development 

• 

FTE jobs created through infrastructure projects (n) 

260 

436 

543 

600 

680 


• 

Internal LED projects planned versus implemented (%) 

100 

100 

100 

100 

100 


• 

External LED projects facilitated planned versus implemented (%) 

100 

100 

100 

100 

100 


• 

GDS business plans planned versus actual submitted (%) 

100 

100 

100 

100 

100 


• 

Business licenses required versus actual (%) 

85 

70 

75 

80 

85 


• 

Street trading facilities occupancy rate (%) 

95 

95 

95 

95 

95 


• 

SMME business initiatives planned versus implemented (%) 

100 

100 

100 

100 

100 


• 

BBBEE spent on capital budget versus actual (%) 

60 

62 

65 

65 

65 


• 

Jobs created through community works programme (n) 

2150 

1200 

1200 

1200 

1200 

Social development 

• 

Library services planned versus provided (%) 

100 

100 

100 

100 

100 


• 

Traffic services planned versus provided (%) 

100 

100 

100 

100 

100 


• 

Decrease in security breaches (%) 

30 

40 

50 

55 

60 


• 

Integrated social development interventions plan available (n) (HIV, 
vulnerable groups, youth, indigent management, sports, arts and 
culture development, etc.) 

1 

1 

1 

1 

1 


• 

% of the plan implemented 

100 

100 

100 

100 

100 

Rural development 

• 

Rural development initiatives planned versus implemented (%) 

- 

- 

100 

100 

100 
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KEY PERFORMANCE AREA 3: MUNICIPAL TRANSFORMATION AND ORGANIZATIONAL DEVELOPMENT 


Goal 3: To ensure municipal transformation and organizational development 


STRATEGIC OBJECTIVES 

PERFORMANCE INDICATOR 

TARGET 

11/12 

TARGET 

12/13 

TARGET 

13/14 

TARGET 

14/15 

TARGET 

15/16 

Business management / 
leadership 

(Strateaic oositionina, 

Oraanizational 

culture. Stakeholder relations 
management / 
communication, 

Business performance 
management) 

• Policies planned to be developed / reviewed versus developed / 
reviewed (%) 

100 

100 

100 

100 

100 

• Organizational climate / employee satisfaction rating (%) 

- 

43 

- 

50 

- 

• Internal client satisfaction rating (%) 

- 

45 

- 

50 

- 

• External client satisfaction rating (%) 

45 

48 

50 

53 

55 

• Performance against SLA's requirements (%) 

80 

80 

80 

80 

80 

• Stakeholder consultative forums planned to be established versus 
established (%) 

70 

70 

70 

70 

70 

• Clean audit report (n) 

- 

1 

1 

1 

1 

• Unqualified audit report (n) 

1 

- 

- 

- 

- 

• Performance management system cascaded (%) 

20 

30 

40 

50 

60 

Resource management 







Human Resource 
Management 

• Funded positions filled (%) 

90 

90 

90 

90 

90 

• Skills development plan targets met (%) 

80 

80 

80 

80 

80 

• Equity targets met (%) 

90 

90 

90 

90 

90 

• Labour relations issues lodged versus attended to within regulatory 
guidelines (%) 

50 

60 

65 

70 

75 

ICT management 

• ICT master plan available (n) 

1 

1 

1 

1 

1 

• ICT planned versus available (%) 

50 

70 

80 

90 

90 

Record / knowledge 
Management 

• Knowledge management interventions planned versus implemented 
(%) 

100 

100 

100 

100 

100 

Asset management 

• Asset management plan developed versus implemented (%) 

70 

80 

90 

90 

90 
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KEY PERFORMANCE AREA 4: MUNICIPAL FINANCIAL VIABILITY AND MANAGEMENT 


Goal 4: To ensure municipal financial viability and management 


STRATEGIC OBJECTIVES 

PERFORMANCE INDICATOR 

TARGET 

11/12 

TARGET 

12/13 

TARGET 

13/14 

TARGET 

14/15 

TARGET 

15/16 

Financial viability 

• Outstanding debtors to revenue (%) 

22.8 

22.8 

22.8 

22.8 

22.8 

• Outstanding service debtors divided by revenue received (ratio) 

2.7 

2.7 

2.7 

2.7 

2.7 

• Labour cost to total income (%) 

30 

30 

30 

30 

30 

• Revenue collected actual versus planned (%) 

82 

84 

87 

87 

90 

Financial management 

• Variance on operational budget spent (%) 

10 

10 

10 

10 

10 

• Variance on capital budget spent (%) 

15 

15 

15 

15 

15 

• Increase in the collection rate of traffic fines (%) 

10 

10 

10 

10 

10 

• Creditors paid within 30 days (%) 

100 

100 

100 

100 

100 

• Goods / services / assets planned to be procured versus procured 
within specified standards (%) 

70 

80 

90 

90 

90 
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KEY PERFORMANCE AREA 5: GOOD GOVERNANCE AND PUBLIC PARTICIPATION 


Goal 5: To ensure good governance and public participation 


STRATEGIC OBJECTIVES 

PERFORMANCE INDICATOR 

TARGET 

11/12 

TARGET 

12/13 

TARGET 

13/14 

TARGET 

14/15 

TARGET 

15/16 

Corporate governance 

• Compliance to regulatory framework (%) 

100 

100 

100 

100 

100 

• Council resolutions made versus executed (%) 

100 

100 

100 

100 

100 

• Audit queries received versus corrective action taken within 

specified time (%)OPCA planned initiatives versus implementation 

100 

100 

100 

100 

100 

• ERM planned versus executed (%) 

100 

100 

100 

100 

100 

Broaden / local democracy 

• Ward committee support programmes conducted versus planned 
(%) 

100 

100 

100 

100 

100 

• Ward committee issues raised versus addressed (%) 

100 

100 

100 

100 

100 

• Council committees' functionality rating/Sec. 79 Committee 
meetings planned versus actual (%) 

70 

100 

100 

100 

100 

• Ward committee meetings planned versus conducted (%) 

o 

o 

1—1 

100 

100 

o 

o 

1—1 

100 

• Public participation strategy available (n) 

1 

- 

- 

- 

- 

• Public participation meetings / events / Imbizo planned versus 
conducted (%) 

90 

90 

90 

90 

90 

• Public participation meetings / events / Imbizo community 
satisfaction rating (%) 

70 

50 

55 

60 

65 

• CDW model initiatives planned versus implemented (%) 

O 

o 

1—1 

100 

100 

O 

o 

1—1 

100 

• Special mayoral programmes planned versus implemented (%) 

o 

o 

1—1 

100 

100 

o 

o 

1—1 

100 

Local government 
accountability 

• Reports required in terms of legislation versus submitted timeously 
(%) 

100 

100 

100 

100 

100 

• Average lead time from community queries / petitions received 
until finalized (working days) 

14 

12 

10 

8 

8 
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KEY PERFORMANCE AREA 6: INTEGRATED SPATIAL DEVELOPMENT FRAMEWORK FOR SUSTAINABLE DEVELOPMENT 


Goal 6: To ensure integrated spatial development framework for sustainable development 


STRATEGIC OBJECTIVES 

PERFORMANCE INDICATOR 

TARGET 

11/12 

TARGET 

12/13 

TARGET 

13/14 

TARGET 

14/15 

TARGET 

15/16 

Land use management 

• 

Illegal land uses resolved versus registered within specified time 
(%) 

85 

85 

85 

85 

85 


• 

Land audit available in line with 2016 Uni-City Vision (%) 

- 

25 

25 

25 

25 

Spatial planning 

• 

Revised SDF in line with 2016 Uni-City Vision (n) 

1 

1 

1 

1 

1 


• 

Average lead time from township development applications received 
until approved (days) 

60 

60 

60 

60 

60 

Human settlements 
management 

• Houses completed (n) 

2805 

2695 

2138 

“ 

■ 


• 

Informal settlements reduced (n) (from baseline) 

2805 

2695 

2138 

- 

- 


• 

Informal settlements formalized (n) 

500 

1000 

1500 

1500 

1500 


• 

Mixed housing projects planned versus facilitated (%) 

100 

100 

100 

100 

100 

Infrastructure master planning 

• 

Integrated infrastructure master plan in line with the 2016 Uni-City 
Vision (n) 

- 

1 

1 

1 

1 

Environmental management 

• 

Non-compliance detected versus compliance notices issued (%) 

100 

100 

100 

100 

100 


• 

Environmental quality standards met (%) (water, waste, ROD 
requirements, etc.) 

100 

100 

100 

100 

100 

Rural development planning 

• 

Rural development plan available (n) 

- 

1 

1 

1 

1 
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2 . 


KEY PERFORMANCE AREAS BREAKDOWN 


KEY PERFORMANCE AREA 1: BASIC SERVICE DELIVERY AND INFRASTRUCTURE DEVELOPMENT 


Goal 1: To ensure provision of basic services 


STRATEGIC OBJECTIVES 

PERFORMANCE INDICATOR 

TARGET 

11/12 

TARGET 

12/13 

TARGET 

13/14 

TARGET 

14/15 

TARGET 

15/16 

Physical infrastructure 

(Roads, Electricity, Public 
amenities) 

• New tarred roads completed (km) 

15 

9.7 

7.5 

5.5 

8.7 

• New storm water drainage constructed (km) 

15 

7.3 

5.6 

4.1 

6.5 

• Tarred roads maintenance plan targets met (%) 

100 

100 

100 

100 

100 

• Storm water drainage maintenance plan targets met (%) 

100 

100 

100 

100 

100 

• Gravel roads maintenance plan targets met (%) 

100 

100 

100 

100 

100 

• Potholes on municipal roads identified versus repaired within 7 days 
(%) 

95 

95 

95 

95 

95 

• New bulk electricity supply capacity (MVA) 

- 

- 

20 

10 

40 

• Electricity distribution capacity planned versus delivered (%) 

30 

15 

15 

40 

- 

• Performance against guality of supply standards (%) 

80 

85 

90 

90 

90 

• New connections in MCLM distribution installed (n) 

2805 

2695 

2000 

2000 

2000 

• Electricity maintenance plan targets met (%) 

65 

100 

100 

100 

100 

• New street lights installed (n) 

260 

1000 

1000 

1000 

1000 

• Street light defaults registered versus repaired within 7 days (%) 

100 

100 

100 

100 

100 

• Building maintenance plan targets met (%) 

100 

100 

100 

100 

100 

• Public amenities developments planned versus implemented (%) 

100 

100 

100 

100 

100 

• Community / sports facilities maintenance plan targets met (%) 

100 

100 

100 

100 

100 

• Community facilities utilization rate (%) 

35 

40 

40 

45 

45 

• Community facilities functionality rating (%) 

65 

75 

80 

80 

80 
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Goal 1: To ensure provision of basic services (Cont.) 


STRATEGIC OBJECTIVES 

PERFORMANCE INDICATOR 

TARGET 

11/12 

TARGET 

12/13 

TARGET 

13/14 

TARGET 

14/15 

TARGET 

15/16 

Municipal services 

(Water, Sanitation, Solid waste 
removal) 

• Water quality standards met (%) (SANS 241) 

95 

80 

85 

90 

95 

• Unaccounted water loss reduction (%) 

15 

16 

14 

14 

14 

• Uninterrupted water supply (%) 

95 

95 

95 

95 

95 

• New water connections (n) (formal) 

2805 

2695 

2138 

- 

- 

• Access to water planned versus provided (%) (informal 
settlements) 

100 

100 

100 

100 

100 

• Water network maintenance plan targets met (%) 

80 

100 

100 

100 

100 

• Bulk water capacity available versus actual ml (%) 

30 

86 

86 

86 

86 

• Bulk sanitation capacity planned versus actual ml (%) 

100 

56 

56 

56 

60 

• Sewer maintenance plan targets met (%) 

85 

100 

100 

100 

100 

• Performance against effluent treatment standards (%) 

80 

90 

90 

90 

90 

• New water borne sewer connections (n) 

2805 

2695 

2138 

- 

- 

• Bucket system eradicated (n) 

50 

99 

- 

- 

- 

• Water care works maintenance plan target met (%) 

85 

100 

100 

100 

100 

• Increase in access to solid waste removal (n) kerb site 

3 

5 

5 

5 

5 

• Performance against landfill sites standards (%) 

80 

80 

80 

80 

80 

• Performance against planned solid waste removal standards (%) 

100 

80 

85 

90 

95 

• Recycled waste versus total landfill waste (%) 

8 

10 

15 

20 

25 

• Performance against the waste recycling plan (n) develop 

100 

1 

- 

- 

- 
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3. 


MINI BUSINESS PLANS 


3.1 HOUSING & ADMINISTRATION 


Planning Framework 


Objective(s): 

To reduce housing backlog by providing essential services and 
construction of top structures for the community of Merafong City. 

Indicators of achievements of objectives: 

• Number of stands serviced 

• Number of houses as build 

Project Outputs: 

1. Construction of top structures in Khutsong Extension 1 & 3 

2. Construction of top structures in Khutsong Extension 1 & 3 

3. Construction of houses in Khutsong Extension 5 & 6 

4. Installation of services on the FWRDWA land in Khutsong 

5. Top structures on the FWRDWA land 

6. Construction of houses in Kokosi Extension 6 

7. Services and houses in Wedela Extension 4 

8. Construction of houses Wedela Extension 4 

9. Services of houses in West wits 

10. Construction of houses in West Wits 

11. Services in Carletonville Extension 17 

12. Construction of houses in Carletonville Extension 1 

13. Blybank pre-planning phase 

14. Outstanding ROD requires: 

• Rehabilitation of sinkholes 

• Fencing of the airstrip runway 

• Fencing of the mine slime dams 

• Safeguarding of quarry and brickyard fencing 

• Surfaced roads (Internal and bulk) 

• Establishment of urban agriculture 

• Rehabilitation of relocated areas in Khutsong 

• SAHRA requirements - relocation of graves 

• Redesign of Saw-mill area to limit impact of operations on 
inhabitants 

• Comprehensive master plans 

Responsibility Agency: 

Merafong City Local municipality 

Locations: 

Wards 

Project 

12/13 

13/14 

14/15 

15/16 

1 8t2 

1 

2365 




2 

2 

669 




2&12 

3 


2167 



1 17 

4 


3000 

4000 

2000 

1 17 

5 


2000 

7000 


22 

6 

2138 




20 

7 


500 



20 

8 


500 



14 

9 

300 




14 

10 

300 




28 

11 


1200 



28 

12 



1200 


13 

13 


342 



2& 

12,8,7,6 

14 


18 000 
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PROJECT 

BUDGET 

SECURED 

12/13 

UNSECURED 

12/13 

13/14 

14/15 

15/16 

SOURCE OF FUNDING; 

1. 

Khutsong South Ext. 1, 2 & 3 
(4000) Top Structure 

167,927,180 

92,197,160 

75,730,020 




Gauteng Dept, of human 
settlement/contractually 
secured 

2. 

Khutsong South Ext. 1, 2 & 3 
(1500) Top Structure 

47,502,446 

26,080,296 

21,442,150 




Gauteng Dept, of human 
settlement/contractually 
secured 

3. 

Khutsong South Ext. 1,2 & 3 
(Next Phase Ext. 5/6 Top 
Structure 

120,714,902 



120,714,902 



Gauteng Dept, of human 
settlement/contractually 
unsecured 

4. 

Khutsong South Additional land 
FWRDWA (Installation of serv.) 

129,929,000 



53,541,000 

71,388,000 

35,694,000 

Gauteng Dept, of human 
settlement/contractually 
unsecured 

5. 

Khutsong South Additional land 
FWRDWA (Top structure) 

501,354,000 



111,412,000 

389,942,000 


Gauteng Dept, of human 
settlement/contractually 
unsecured 

6. 

Kokosi Ext. 6 (2138) Top 
Structure 

119,099,428 


119,099,428 




Gauteng Dept, of human 
settlement/contractually 
unsecured 

7. 

Wedela Ext. 4 (Installation of 
Services) 

8,923,500 



8,923,500 



Gauteng Dept, of human 
settlement/contractually 
unsecured 

8. 

Wedela Ext. 4 (Top Structure) 

27,853,000 



27,853,000 



Gauteng Dept, of human 
settlement/contractually 
unsecured 

9. 

West Wits (Installation of 
Services) 

5,354,100 


5,354,100 




Gauteng Dept, of human 
settlement/contractually 
unsecured 

10. 

West Wits (Top Structure) 

16,711,800 


16,711,800 




Gauteng Dept, of human 
settlement/contractually 
unsecured 
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11. Carletonville Extension 17 
(Installation of services) 

21,416,400 



21,416,400 



Gauteng Dept, of human 
settlement/contractually 
unsecured 

12. Carletonvilie Extension 17 (Top 
Structure) 

66,847,200 



66,847,200 



Gauteng Dept, of human 
settlement/contractually 
unsecured 

13. Biybank pre-planning phase 

1,000,000 



1,000,000 



Gauteng Dept, of human 
settlement/contractually 
unsecured 

14. Outstanding ROD requirements 

105,853,687 


105,853,687 

245,371,065 

92,363,537 

90,718,000 

Gauteng Dept, of human 
settlement/contractually 
unsecured 

Total 

1,340,486,643 

118,277,456 

344,191,185 

657,079,067 

553,693,537 

126,412,000 
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3.2 ROADS AND STORMWATER 


LOGICAL FRAMEWORK; 

Objective(s): 

To render an effective and 
efficient integrated Road and 

Storm Water service in the 
iurisdiction area Merafonq City 

Indicators for Achievement of Objectives: 

To extend and enhance service delivery within the entire area of jurisdiction 

Project Outputs: 

Provide safe roads to complement 
accessibility, walkways to ensure 
pedestrian safety and stormwater 
systems to enhance stormwater 
management. 

Compliance with RoD 
requirements to ensure safety of 
residents. 

Targets/Target Groups: 

Community of Merafong City Local Municipality 

Locations: 

Wards 

Project 

12/13 

13/14 

14/15 

1-28 

1 

✓ 

✓ 

✓ 

26 

2 



✓ 

22 

3 



✓ 

1-28 

4 


•/ 


22 

5 



✓ 

2,12 

6 

✓ 



2, 12 

7 


•/ 







Costs 

Budget 

12/13 

13/14 

14/15 

Source of Finance 

1. Rehabilitation of Existing 

Roads 

76,500,000 

15,000,000 

15,000,000 

15,000.00 

Revenue 

2. Kokosi Ext 5 Ring road Phase 2 

41,646,140 



23,136,744 

MIG 

3. Kokosi Ext 6 Road construction 

5,557,500 



5,557,500 

MIG 

4. Construction of drop-off zones 
(Taxi areas) Phase 2 

2,733,536 


2,733,536 


MIG 

5. Access road to Kokosi new 
WWTP 

17,370,521 



11,580,347 

MIG 

6. Khutsong South Ext. 1: 
Construction of new roads 

35,529,337 

7,186,541 



MIG 

7. Khutsong 1,2 and 3: 

Construction of new road 9352 
stands 

55,000,000 


13,000,000 


DoHS 

SUBTOTAL 

234.337.034 

22.186.541 

30.733.536 

100,274.591 
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3.2 ROADS AND STORMWATER (Cont.) 


LOGICAL FRAMEWORK; 

Objective(s): 

To render an effective and efficient 
integrated Road and Storm Water 
service in the jurisdiction area 
Merafonq City 

Indicators for Achievement of Objectives: 

To extend and enhance service delivery within the entire area of jurisdiction 

Project Outputs: 

Provide safe roads to complement 
accessibility, walkways to ensure 
pedestrian safety and stormwater 
systems to enhance stormwater 
management. 

Compliance with RoD requirements 
to ensure safety of residents. 

Targets/Target Groups: 

Community of Merafong City Local Municipality 

Locations: 

Wards 

Project 

12/1 

3 

13/14 

14/15 

2, 12 

8 

✓ 



2, 12 

9 

✓ 

✓ 


3,4,6-7,8,9, 

10 

10 

✓ 

✓ 

✓ 

12 

11 


✓ 

✓ 

12 

12 




12 

13 

✓ 



Costs 

Budget 

12/13 

13/14 

14/15 

Source of Finance 

8. Pedestrian crossing bridge over 
road and railway and stream 

10,000,000 

7,000,000, 



DoHS 

9. Road bridge over railway and 
roads 

5,000,000 

4,000,000 

1,000,000 


DoHS 

10. Rehabilitation of sinkholes (RoD 
Requirement) 

25,000,000 

5,000,000 

3,000,000 

17,000,000 

DoHS 

11. Fencing of slime dams and to 
airstrip runway (RoD 

Requirement) 

5,500,000 


4,000,000 

1,500,000 

DoHS 

12. Quarry safeguarding (RoD 
Requirement) 

1,000,000 


1,000,000 


DoHS 

13. Railway line fencing (RoD 
Requirement) 

23,000,000 

8,000,000 



DoHS 

SUBTOTAL 

69.500.000 

24.000.000 

9.000.000 

18.500.000 
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3.2 ROADS AND STORMWATER (Cont.) 


LOGICAL FRAMEWORK: 

Objective(s): 

To render an effective and 
efficient integrated Road and 
Storm Water service in the 
iurisdiction area Merafonq City 

Indicators for Achievement of Objectives: 

To extend and enhance service delivery within the entire area of jurisdiction 

Project Outputs: 

Provide safe roads to 
complement accessibility, 
walkways to ensure pedestrian 
safety and stormwater systems 
to enhance stormwater 
management. 

Compliance with RoD 
requirements to ensure safety 
of residents. 

Targets/Target Groups: 

Community of Merafong City Local Municipality 

Locations: 

Wards 

Projec 

t 

12/13 

13/1 

4 

14/1 

5 

1,2, 

12 

14 

✓ 



1, 12, 
17 

15 

✓ 



1,2, 

12 

16 

✓ 

V' 


1,28 

17 

✓ 

V' 

✓ 

Costs 

Budget 

12/13 

13/14 

14/15 


14.Bulk Stormwater detailed 
desiqn and implementation 

10,000,000 

7,000,000 




15. Concrete lining of bulk 
stormwater channels 

35,000,000 

31,500,000 




16.Planning of link Bulk 
Stormwater channel 

10,000,000 

9,000,000 

1,000,000 


DoHS 

17.Rehabilitation of Existing 
Stormwater 

25,000,000 

5,000,000 

10,000,000 

10,000,000 

Revenue 

SUBTOTAL 

71,000,000 

52,500,000 

11,000,000 

10,000,000 
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3.2 ROADS AND STORMWATER (Cont.) 


LOGICAL FRAMEWORK: 

Objective(s): 

To render an effective and 
efficient integrated Road and 
Storm Water service in the 
iurisdiction area Merafonq City 

Indicators for Achievement of Objectives: 

To extend and enhance service delivery within the entire area of jurisdiction 

Project Outputs: 

Provide safe roads to 
complement accessibility, 
walkways to ensure pedestrian 
safety and stormwater systems 
to enhance stormwater 
management. 

Compliance with RoD 
requirements to ensure safety 
of residents. 

Targets/Target Groups: 

Community of Merafong City Local Municipality 

Locations: 

Wards 

Project 

12/13 

13/14 

14/15 

2 

18 

✓ 



1,2,3, 

4,6,7, 

8,9,10 

19 

✓ 



1,2 

20 


✓ 


21 

21 

✓ 

✓ 


21 

22 

✓ 

✓ 


1-28 

23 

✓ 

✓ 


Costs 

Budget 

12/13 

13/14 

14/15 

Source of Finance 

IS.Khutsong Internal Roads 
detailed designs and 
construction 

15,000,000 

15,000,000 



Revenue 

19. Rehabilitation of 
sinkholes in Khutsong 

Proper 

500,000 

500,000 



Revenue 

20. Khutsong 1,2 and 3 
construction of new roads 
Phase IB &1C 

55,000,000 


13,000,000 


DoHS 

21.Greenspark Pedestrian 

Bridge and fencing 

20,153,700 

6,717,900 

13,435,800 


MIG 

22.Greenspark Extension 1 
roads and stormwater 

51,234,927 

17,078,309 

34,156,618 


MIG 

23. Borrow Pit Phase 2 

1,000,000 

1,000,000 



Revenue 

SUBTOTAL 

142,888,627 

40,296209 

60,592,418 



TOTAL 

517725661 

138982750 

210325960 

113,774,591 
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3.3 PUBLIC WORKS 



Objective(s): 

To formalize and improve 
public transport facilities, 
and general public facilities 

Indicators for Achievement of Objectives: 

Reduced number of informal ranks. Shelter provided for commuters. 

Improved standard of public facilities 

Project Outputs: 

Organized ranking 

Improved accessibility to 
public transport 

Improved public facilities 

Targets/Target Groups: 

Organized taxi associations 

Commuters dependant on public transport 

General public 

Locations: 

Wards 

Project 

12/13 

13/14 

14/15 

1,23,24 

1 

✓ 



1,23,24 

2 

✓ 



20,23 

3 

✓ 



20,23 

4 

•/ 



Major Activities: 

Construction of taxi ranks 
and associated 
infrastructure 

Responsibie Agencies: 

MIG 

Merafong City Local Municipality 

Costs 

Budget 

12/13 

13/14 

14/15 

Source of Finance 

1. Upgrading and 

Extension of Taxi Ranks 

2,650,000 

2,650,000 



MIG 

2. Upgrading and 

Extension of Taxi Ranks 

117,500 

117,500 



Revenue 

3. Construction of new taxi 
rank: Wedela 

134,654 

134,654 



Revenue 

4. Construction of new taxi 
rank: Wedela 

2,251,504 

2,251,504 



MIG 

SUBTOTAL 

10.086.158 

5.153.658 
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3.3 PUBLIC WORKS (cont) 


LOGICAL FRAMEWORK: 

ObjectiveCs): 

To formalize and improve public transport facilities, 
and general public facilities 

Indicators for Achievement of Objectives: 

Reduced number of informal ranks. Shelter provided for commuters. 

Improved standard of public facilities 

Project Outputs: 

Organized ranking 

Improved accessibility to public transport 

Improved public facilities 

Targets/Target Groups: 

Organized taxi associations 
Commuters dependant on public 
transport 

General public 

Locations: 

Wards 

Project 

12/13 

12/13 

13/14 

24 

5 

✓ 

✓ 


1,2 

6 


✓ 

✓ 

1,28 

7 

✓ 



18 

8 



✓ 

24 

9 




28 

10 




17 

11 


✓ 


7 

12 


✓ 


Major Activities: 

Construction of taxi ranks and associated 
infrastructure 

Responsible Agencies: 

MIG 

Merafong City Local Municipality 

Costs 

Budget 

12/13 

13/14 

14/15 

Source of Funding: 

5. Upgrading of Fochville civic centre 

1,500,000 

1,500,000 




6. Khutsong MPCC 

27,000,000 


10,000,000 

17,000,000 

DoHS 

7. Construction of facilities for the disabled 

500,000 


500,000 


Revenue 

8. Upgrading Carletonville Civic Centre 

1,000,000 

1,000,000 



Revenue 

9. Reconstruction of offices in Kokosi 

1,010,500 

1,010,500 



Revenue 

10. Rehabilitation/Upgrading of training centre in 
Carletonville 

650,000 


650,000 


Revenue 

11. Rehabilitation of Commando building 

2,600,000 


2,600,000 


Revenue 

12. Rehabilitation of Khutsong old Beer Hall 

6,800,000 


6,800,000 


Revenue 

SUBTOTAL 

45.350.000 

7.950.000 

19.400.000 

17.000.000 
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3.3 PUBLIC WORKS (cont) 


LOGICAL FRAMEWORK: 


ObjectiveCs): 

To formalize and improve public transport 
facilities, and general public facilities 

Indicators for Achievement of Objectives: 

Reduced number of informal ranks. Shelter provided for commuters. 

Improved standard of public facilities 

Project Outputs: 

Organized ranking 

Improved accessibility to public transport 
Improved public facilities 

Targets/Target Groups: 

Organized taxi associations 

Commuters dependant on public transport 
General public 

Locations: 

Wards 

Project 

12/13 

12/13 

13/14 

24 

13 


✓ 


17 

14 




21 

15 


✓ 


18 

16 


✓ 


Major Activities: 

Construction of taxi ranks and associated 
infrastructure 

Responsible Agencies: 

MIG 

Merafong City Local Municipality 

Costs 

Budget 

12/13 

13/14 

14/15 

Source of funding: 

13. Waterproofing and guttering 

Oberholzer 

650,000 


650,000 


Revenue 

14. Fencing along the Greenspark 

385,000 


385,000 


Revenue 

15. Rehabilitation/Upgrading of training 

Centre Carletonville 

650,000 


650,000 


Revenue 

SUBTOTAL 

6,485,000 


6,485,000 
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3.3 PUBLIC WORKS (cont) 


LOGICAL FRAMEWORK: 


Objective(s): 

To formalize and improve public transport 
facilities, and general public facilities 

Project Outputs: 

Organised ranking 

Improved accessibility to public transport 

Improved public facilities 

Indicators for Achievement of 
Objectives: 

Reduced number of informal ranks. 

Shelter provided for commuters. 

Improved standard of public facilities 
Targets/Target Groups: 

Organised taxi associations 

Commuters dependant on public 
transport 

General public 


Locations: 





Wards 

Project 

12/13 

13/14 

14/15 

1 

23 

✓ 



12,20,21,24,13, 

8,17 

24 

•/ 



Major Activities: 

Construction of taxi ranks and associated 
infrastructure 

Responsibie Agencies: 

MIG 

Merafong City Local Municipality 

Costs 

Budget 

12/13 

13/14 

14/15 

Source of funding: 

17.Khutsonq South Stadium 

3,297,048 

3,297,048 




18. Ward Councillor's mobile offices 

1,100,000 

1,100,000 




SUBTOTAL 

4,297,048 

4,297,048 




TOTAL 

77,756,055 

17,400,706 

44,268,658 

19,600,000 
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3.3 PUBLIC WORKS (cont) 


LOGICAL FRAMEWORK: 


Objective(s): 

To formalize and improve public transport 
facilities, and general public facilities 

Project Outputs: 

Organized ranking 

Improved accessibility to public transport 

Improved public facilities 

Indicators for Achievement of 
Objectives: 

Reduced number of informal ranks. 

Shelter provided for commuters. 

Improved standard of public facilities 
Targets/Target Groups: 

Organized taxi associations 

Commuters dependant on public 
transport 

General public 


Locations: 





Wards 

Project 

12/13 

13/14 

14/15 

1 

23 

✓ 



12,20,21,24,13, 

8,17 

24 

✓ 



Major Activities: 

Construction of taxi ranks and associated 
infrastructure 

Responsible Agencies: 

MIG 

Merafong City Local Municipality 

Costs 

Budget 

12/13 

13/14 

14/15 

Source of funding: 

19. Khutsong Proper Stadium 

2,600,000 

2,6000,000 



Insurance 

20. Merafonq Disaster Centre 

6,026,253 

6,026,253 



MIG 

21. informal Trading Area Phase 2 

6,780,868 

5,650,723 

1,130,145 


MIG 

22. Business site Wedela Phase 3 

6,772,967 



6,772,967 

MIG 

23. Business Hive Greenspark 

4,000,000 

4,000,000 



External Loan 

24. Extension of Kokosi Beehive 

300,000 

300,000 



Revenue 

25. Hawkers Stall Fochville Taxi Rank 

500,000 

500,000 



Revenue 

26. Fencing 18ha - Agricultural Project 

1,000,000 

1,000,000 



AngloGold SLP 

27. Khutsong Beer hall phase 2 

4,000,000 

4,000,000 



Harmony SLP 

28. Construction of new office in Fochville 

T raffle 

1,000,000 

1,000,000 



Revenue 

29. Upgrading of Khutsong Hostel - Ablutions 

350,000 

350,000 



Revenue 

30. Upgrading of Khutsong Hostel 

500,000 

500,000 



Revenue 

SUBTOTAL 






TOTAL BUDGET (public works) 
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3.4 ELECTRICITY 


PLANNING FRAMEWORK: 

Objective(s): 

Creation of 

Infrastructure and 
extension of services 

Indicators for Achievement of Objectives: 

Completion of projects in accordance with approved project outputs and targets 

Project Outputs: 

- Asset creation 

- Bulk Capacity 

Provision 

- Safe Network 
Operations 

- Improved Quality of 
Supply 

Targets/Target Groups: 

Communities residing in Merafong City 

Business entities trading in Merafong City 

Locations: 

Projects cover the entire Licensed Distribution Area of Merafong City 

Major Activities: 

- Develop Business 

Plans to 

apply for funds from 
potential funding 
agencies 

- Initiate, implement 
and 

monitor the projects 
and 

programmes 

Responsible Agencies: 

Merafong City Municipality 

Department: Infrastructure Development 

Department of Energy 

EDI Floldings 

Development Bank of SA 

Southern District Municipality 

Ward 

Project 

12/13 

13/14 

14/15 

15/16 

24,26 

1 

✓ 

✓ 



1 - 28 

2 





17 

3 


✓ 



16 

4 

✓ 

✓ 



1-28 

5 

✓ 

✓ 



1,2,17 

6 

✓ 

✓ 

✓ 


24,26 

7 

✓ 




24,26 

8 


✓ 



24,26 

9 

✓ 




2, 18 

10 

✓ 

✓ 









Costs: 

Budget 

11/12 

12/13 

Secured 

12/13 

13/14 

14/15 

Source of Finance: 

1. Fochville Bulk 
Substation - ESKOM 

10,000,000 


5,000,000 


5,000,000 


External Loan 

2. Load control relays 
replacement and audit 

4,900,000 


3,400,000 


1,500,000 


Operational 

3. Rural Ring Feeder 

410,000 




410,000 


Revenue 

4. Bulk Supply C/ville 

74,000,000 




10,000,000 

64,000,000 

External Loan 

5. Street lights - 
Merafong 

25,722,765 




17,148,510 

8,574,255 

MIG 

6. Khutsong South 
Extensions 

62,400,000 

6,000,000- 

2,400,000 

2,400,000 

26,800,000 

27,200,000 

DOE 
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ElectrificationPhl 








7.Greenspark 
Electrification 340 
stands 

3,400,000 


3,400,000 

3,400,000 



DOE 

8. Lighting - N12/R500 
Crossing 

1,100,000 




600,000 

500,000 

Dept Roads, Public Works 8i 
Transport 

9. Kokosi Ext 6 
Electrification 2138 
stands 

21,380,000 




21,380,000 


DOE 

10. Load Control 

Upgrade 

6,000,000 

100, 000- 

1,500,000 

1,500,000 

2,400,000 

2,000,000 

Renewal of assets 

SUB-TOTAL 

209,312,765 


15,700,000 

7,300,000 

85,238,510 

102,274,255 
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3.4 ELECTRICITY (CONT.) 


PLANNING FRAMEWORK: 

Objective(s): 

Creation of 
Infrastructure and 
extension of Services 

Indicators for Achievement of Objectives: 

Completion of projects in accordance with approved project outputs and targets 

Project Outputs: 

- Asset creation 

- Bulk Capacity 
Provision 

- Safe Network 
Operations 

- Improved Quality of 
Supply 

Targets/Target Groups: 

Communities residing in Merafong City 

Business entities trading in Merafong City 

Locations: 

Projects cover the entire Licensed Distribution Area of Merafong 
City 

Major Activities: 

- Develop Business 
Plans to apply for 
funds from potential 
funding agencies 

- Initiate, implement 
and 

monitor the projects 
and 

programmes 

Responsible Agencies: 

Merafong City Municipality 

Department: Infrastructure Development 

Department of Energy 

EDI Holdings 

Development Bank of SA 

Southern District Municipality 

Ward 

Project 

12/13 

13/14 

14/15 

15/16 

24,26 

11 

✓ 




ALL 

12 

✓ 

✓ 



1,2,17 

13 

✓ 




16 

14 


✓ 



1,2,17 

15 

✓ 




ALL 

16 

✓ 

✓ 



ALL 

17 

✓ 


✓ 


ALL 

18 

✓ 


✓ 




1,2,17 

19 





Costs: 

Budget 

11/12 

12/13 

Secured 

12/13 

13/14 

14/15 

Source of Finance: 

11. Fochville - LV Network 

800,000 




600,000 

200,000 

Renewal of assets 

12. Christmas Lights 

750,000 




750,000 


Revenue 

13. Khutsong South Ph 1 
Infrastructure 

2,000,000 


2,000,000 

2,000,000 



Revenue 

14. Blesbok Ring feeder 

520,000 




520,000 


Revenue 
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15. Khutsong South 

Extensions 

Electrification Ph2 

1160 stands 

11,600,000 




11,600,000 


DOE 

16. Open Space Lighting 

2,500,000 


500,000 


2,000,000 


Revenue 

17. Streetiiqht Conversion 

10,491,230 




6,411,307 

4,079,923 

MIG 

18. Streetiights Internai 

400,000 


150,000 


150,000 

100.000 

Revenue 

19. Khutsong South lOMVA 

44/1 ITRF 

2,500,000 




2,500,000 


Revenue 

SUB TOTAL 

31,561,230 


2,650,000 

2,000,000 

24,531,307 

4,379,923 
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3.4 ELECTRICITY (cont) 


PLANNING FRAMEWORK: 

Objective(s): 

Creation of Infrastructure and 
extension of Services 

Indicators for Achievement of Objectives: 

Completion of projects in accordance with approved project outputs and targets 

Project Outputs: 

- Asset creation 

- Bulk Capacity Provision 

- Safe Network Operations 

- Improved Quality of Supply 

Targets/Target Groups: 

Communities residing in Merafong City 

Business entities trading in Merafong City 

Locations: 

Projects cover the entire Licensed Distribution Area of Merafong City 

Major Activities: 

- Develop Business Plans to 
apply for funds from potential 
funding agencies 

- Initiate, implement and 
monitor the projects and 
programmes 

Responsibie Agencies: 

Merafong City Municipality 

Department: Infrastructure Development 

Department of Energy 

EDI Holdings 

Development Bank of SA 

Southern District Municipality 

Ward 

Projec 

t 

12/13 

13/14 

14/15 

15/16 

1,2,17 

20 

✓ 

✓ 

•/ 


25,26 

21 

✓ 

✓ 



1,2,17 

22 

✓ 

✓ 

✓ 


N/A 

23 

✓ 

V 



1,2,17 

24 


✓ 

•/ 


1,2,17 

25 


✓ 

•/ 



Costs: 

Budget 

11/12 

12/13 

Secured 

12/13 

13/14 

14/15 

Source of Finance: 

20. Bulk Supply Khutsong South Secondary 
Network 

54,655,000 


11,600,000 

11,600,000 

17,500,000 

25,555,000 

DOE 

21. Fochville Main Substation Upgrade 

15,000,000 

2,000,000- 

13,000,000 

13,000,000 



EXTERNAL LOAN 

22, Khutsong South New Substation 

60,000,000 




40,000,000 

20,000,000 

EXTERNAL LOAN 

23. Network Data Monitoring & Software 

3,000,000 


1,500,000 


1,500,000 


Revenue 

24. Streetlights Khutsong 14852 Stands PH 2 

8,000,000 




4,000,000 

4,000,000 

DOHS 

25. Khutsong Bulk Electricity Phase 2 

80,000,000 




40,000,000 

40,000,000 

DOHS 

SUB-TOTAL 

220,655,000 


26,100,000 

24,600,000 

103000,000 

89,000,000 


TOTAL 

461,528,995 

8,100,000 

44.450,000 

33,900,000 

212,769,817 

195,654,178 
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3.5 WATER 


PLANNING FRAMEWORK: 

Strategic Objective: 

To ensure provision of basic services 

Key Performance Indicator for Achievement of Objective: 

Municipal Services 

Project Outputs: 

- # New water connections 

- % Access to basic water planned vs provided 

- % Bulk water capacity planned vs 
implemented 

- % Unaccounted water loss reduction 

- % Uninterrupted water supply 

- % Water network maintenance plan target 
met 

- % Water quality standards met 

Targets/Target Groups: 

Community of Merafong City Local 
Municipality 

Locations: 

Wards 

Project 

12/13 

13/14 

14/15 

15/16 

15 

1 

✓ 




1-7 

2 


✓ 



26 

3 




✓ 

17 

4 





1-28 

5 

✓ 




1-7 

6 

✓ 

✓ 



25 

7 





1-7 

8 


✓ 

✓ 


15 

9 





1-28 

10 





Major Activities: 

- Construction of reservoir 

- Construction of pipelines 

- Replacement of pumps 

- Replacement of valves 

- Erecting concrete palisades 

Responsible Agencies: 

Merafong City Local Municipality 

MIG 

Department of Human Settlements Grants 

Costs 

Budget 

12/13 

13/14 

14/15 

15/16 

Source of Finance 

l.Blybank Reservoir and Supply Pipelines 

13,899,060 

2,899,060 




MIG 

10,428,540 

10,248,540 




MIG (Extended funding) 

2. Khutsong South Bulk Water Supply 

Pipeline (Reservoir to town) 

42,500,000 


37,500,000 



DoHS Grant 

3. Provision of Infrastructure 32 stands and 
services - Losberq Industrial Area 

3,840,000 




3,840,000 

MIG 

4. Provision of Infrastructure 50 stands and 
services - Carletonville Ext 14 

6,000,000 




6,000,000 

MIG 

5. Merafong Main Valves Upgrading 

300,000 

300,000 




Operational - asset 
maintenance 

6. Khutsong Reservoir pumps replacement 

1,000,000 

500,000 

500,000 



Revenue - asset replacement 

7. Replacement Water pipeline Greenspark 

800,000 




800,000 

MIG 

8. Services - Transit Areas 

14,400,000 


11,400,000 

3,000,000 


DoHS Grant 

9. Wedela Reservoir Upgrading of valves 

350,000 

350,000 




Revenue - Asset renewal 

10. Merafong Reservoirs Fencing 

(Blue Drop Requirement - Water Safety 

Plan) 

3,600,000 

1,200,000 

1,200,000 

1,200,000 


Revenue - Asset renewal 

SUB-TOTAL 

97,117,600 

15,497,600 

50,600,000 

4,200,000 

10,640,000 
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3.5 WATER (CONT.) 


PLANNING FRAMEWORK: 

Strategic Objective: 

To ensure provision of basic services 

Key Performance Indicator for Achievement of Objective: 

Municipal Services 

Project Outputs: 

- # New water connections 

- % Access to basic water planned vs provided 

- % Bulk water capacity planned vs implemented 

- % Unaccounted water loss reduction 

- % Uninterrupted water supply 

- % Water network maintenance plan target met 

- % Water quality standards met 

Targets/Target Groups: 

Community of Merafong City Local 

Municipality 

Locations: 

Wards 

Project 

12/13 

13/14 

14/15 

15/16 

1-7 

11 

✓ 




1-7 

12 


✓ 



1-28 

13 

✓ 






Major Activities: 

- Construction of reservoir 

- Construction of pipelines 

- Replacement of pumps 

- Replacement of valves 

- Erecting concrete palisades 

Responsible Agencies: 

Merafong City Local Municipality 

MIG 

Department of Human Settlements Grants 

Costs 

Budget 

12/13 

13/14 

14/15 

15/16 

Source of Finance 

11. Geological investigation - Khutsong 

Reservoir 

500,000 

500,000 




Operational 

12. Standby Generator - Khutsong Pump 

Station 

2,000,000 


2,000,000 



Revenue - Asset (new) 

13. Updating of WSDP - Legislative requirement 

1,500,000 

1,500,000 




Operational 

SUB-TOTAL 

4,000,000 

2,000,000 

2,000,000 

0 

0 


TOTAL 

101,117,600 

17,497,600 

52,600,000 

4,200,000 

10,640,000 
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3.5 WATER (Cont.) 


PLANNING FRAMEWORK: 

Strategic Objective: 

To ensure provision of basic services 

Key Performance Indicator for Achievement of Objective: 

Municipal Services 

Project Outputs: 

- # New water connections 

- % Access to basic water planned vs 
provided 

- % Bulk water capacity planned vs 
implemented 

- % Unaccounted water loss reduction 

- % Uninterrupted water supply 

- % Water network maintenance plan target 
met 

- % Water quality standards met 

Targets/Target Groups: 

Community of Merafong City Local 
Municipality 

Locations: 

Wards 

Project 

12/13 

13/14 

14/15 

15/16 

15 

1 

✓ 




1-7 

2 


✓ 



26 

3 




✓ 

17 

4 




✓ 

1-28 

5 

✓ 




1-7 

6 

✓ 

✓ 



25 

7 




✓ 

1-7 

8 


✓ 

✓ 


15 

9 





1-28 

10 





Major Activities: 

- Construction of reservoir 

- Construction of pipelines 

- Replacement of pumps 

- Replacement of valves 

- Erecting concrete palisades 

Responsible Agencies: 

Merafong City Local Municipality 

MIG 

Department of Human Settlements Grants 

Costs 

Budget 

12/13 

13/14 

14/15 

15/16 

Source of Finance 

l.Blybank Reservoir and Supply Pipelines 

13,899,060 

2,899,060 




MIG 

10,428,540 

10,248,540 




MIG (Extended funding) 

2. Khutsong South Bulk Water Supply 

Pipeline (Reservoir to town) 

42,500,000 


37,500,000 



DoHS Grant 

3. Provision of Infrastructure 32 stands 
and services - Losberq Industrial Area 

3,840,000 




3,840,000 

MIG 

4. Provision of Infrastructure 50 stands and 
services - Carletonville Ext 14 

6,000,000 




6,000,000 

MIG 

5. Merafong Main Valves Upgrading 

300,000 

300,000 




Operational - asset 
maintenance 

6. Khutsong Reservoir pumps replacement 

1,000,000 

500,000 

500,000 



Revenue - asset 
replacement 

7. Replacement Water pipeline Greenspark 

800,000 




800,000 

MIG 

8. Services - Transit Areas 

14,400,000 


11,400,000 

3,000,000 


DoHS Grant 

9. Wedela Reservoir Upgrading of valves 

350,000 

350,000 




Revenue - Asset renewal 

10. Merafong Reservoirs Fencing 
(Blue Drop Requirement - Water 

Safety Plan) 

3,600,000 

1,200,000 

1,200,000 

1,200,000 


Revenue - Asset renewal 

SUB-TOTAL 

97,117,600 

15,497,600 

50,600,000 

4,200,000 

10,640,000 
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3.5 WATER (CONT.) 


PLANNING FRAMEWORK: 

Strategic Objective: 

To ensure provision of basic services 

Key Performance Indicator for Achievement of Objective: 

Municipal Services 

Project Outputs: 

- # New water connections 

- % Access to basic water planned vs provided 

- % Bulk water capacity planned vs implemented 

- % Unaccounted water loss reduction 

- % Uninterrupted water supply 

- % Water network maintenance plan target met 

- % Water quality standards met 

Targets/Target Groups: 

Community of Merafong City Local Municipality 

Locations: 

Wards 

Project 

12/13 

13/14 

14/15 

15/16 

1-7 

11 

✓ 




1-7 

12 


✓ 



1-28 

13 

✓ 






Major Activities: 

- Construction of reservoir 

- Construction of pipelines 

- Replacement of pumps 

- Replacement of valves 

- Erecting concrete palisades 

Responsible Agencies: 

Merafong City Local Municipality 

MIG 

Department of Human Settlements Grants 

Costs 

Budget 

12/13 

13/14 

14/15 

15/16 

Source of Finance 

11. Geological investigation - Khutsong 

Reservoir 

500,000 

500,000 




Operational 

12. Standby Generator - Khutsong Pump 

Station 

2,000,000 


2,000,000 



Revenue - Asset (new) 

13. Updating of WSDP - Legislative requirement 

1,500,000 

1,500,000 




Operational 

SUB-TOTAL 

4,000,000 

2,000,000 

2,000,000 

0 

0 


TOTAL 

101,117,600 

17,497,600 

52,600,000 

4,200,000 

10,640,000 
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3.6 WATER CARE WORKS 


PLANNING FRAMEWORK: 

Strategic Objective: 

To ensure provision of basic services 

Key Performance Indicator for Achievement of Objective: 

Municipal Services 

Project Outputs: 

- % Bulk sanitation capacity planned vs provided 

- % performance against effluent treatment 
standards 

- % Water Care Works maintenance plan target 
met 

Targets/Target Groups: 

Community of Merafong City 
Local Municipality 

Locations: 

Wards 

Project 

12/13 

13/14 

14/15 

15/16 

17 

1 

✓ 




1-7, 15 & 26 

2 

✓ 

✓ 

✓ 


15, 17, 18 

3 

✓ 

✓ 



17 

4 

✓ 




17 

5 





18 

6 





18 

7 




.z 

1-7 

8 




.z 

15 

9 




,z 

26 

10 





1-7, 25&26 

11 

.z 

.z 



Major Activities: 

- Geotechnical investigation 

- Purchase of standby generators 

- Repair of structures 

- Design of new WWTP 

Responsible Agencies: 

Merafong City Local Municipality 

MIG 

Department of Human Settlements Grants 

Costs 

Budget 

12/13 

13/14 

14/15 

15/16 

Source of Finance 

1. Geotechnical Investigation WWTP Oberholzer 

500,000 

500,000 




Operational 

2. Standby Generator - Kokosi, Khutsong & 

Wedela WWTP 

6,000,000 

2,000,000 

2,000,000 

2,000,000 


Revenue - Asset (new) 

3. Application for WULA's Oberholzer, Wedela & 
Welverdiend 

2,000,000 

1,000,000 

1,000,000 



Operational 

4. Repair of biofilter Oberholzer WWTP 

1,500,000 

1,500,000 




Revenue - Asset renewal 

5. Repair of sludge digester Oberholzer WWTP 

1,500,000 

1,500,000 




Revenue - Asset renewal 

6. Design - Welverdiend WWTP Upgrade 

7,500,000 

4,500,000 




DoHS Grant (R105,000,000) 

7. Upgrade - Welverdiend WWTP 

42,500,000 




42,500,000 

MIG 

8. Khutsong WWTP 

50,000,000 




50,000,000 

MIG 

9. Upgrading of Wedela WWTP 

20,000,000 




20,000,000 

MIG 

10. Demolishing old Kokosi WWTP 

2,000,000 

2,000,000 




Revenue - 
decommissioning of 
asset 

11. Sludge drying eguipment Kokosi & Khutsong 

6,000,000 

3,000,000 

3,000,000 



Revenue - Asset (new) 

TOTAL 

139,500,000 

16,000,000 

6,000,000 

2,000,000 

112,500,000 
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3.7 SEWER 


PLANNING FRAMEWORK; 

Strategic Objective: 

To ensure provision of basic services 

Key Performance Indicator for Achievement of Objective: 

Municipal Services 

Project Outputs: 

- # New waterborne sewer connections 

- % Bucket System eradicated 

- % Bulk sanitation capacity planned vs 
implemented 

- % Sewer maintenance plan targets met 

Targets/Target Groups: 

Community of Merafong City Local 
Municipality 

Locations: 

Wards 

Project 

12/13 

13/14 

14/15 

15/16 

1-28 

1 

✓ 




258i26 

2 


✓ 



17 

3 

✓ 




1-7 

4 





1-28 

5 





1-28 

6 





Major Activities: 

- Construction of bulk outfall sewer lines 

- Replacement of sewerline 

- Construction of VIPs 

- Cleaning of sewer lines 

Responsibie Agencies: 

Merafong City Local Municipality 

MIG 

Department of Human Settlements Grants 

Costs 

Budget 

12/13 

13/14 

14/15 

15/16 

Source of Finance 

1. Rural Sanitation 

14,076,528 

5,676,528 




Revenue - Assets (new) 

2. Outfall sewer Fochville Ext 7 

7,000,000 


7,000,000 



Revenue - Asset (new) 

3. Replacement of sewerline Onyx Street 

Carletonville 

2,000,000 

2,000,000 




Revenue - Asset renewal 

4. Services - Transit Areas 

14,400,000 


11,400,000 

3,000,000 


DoHS Grant (R105,000,000) 

5. Cleaning of main sewer lines Merafong 

900,000 

450,000 

450,000 



Operational 

6. Modification of existing high pressure jet machine 

300,000 

300,000 




Operational 

TOTAL 

38,676,528 

8,426,528 

18,850,000 

3,000,000 

0 
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3.8 PARKS AND CEMETERIES 


LOGICAL FRAMEWORK 

Objective(s): 

Parks and Cemeteries 

Indicators for achievement of objectives: 

Improved Cemeteries and Greening of Merafong City 

PROJECT OUTPUTS: 

Fencing of Cemetery 

Development of Parks 

Upgrading Piet Viljoen Park 

TARGETS/TARGET GROUPS: 

Merafong community 

LOCATIONS: 

Ward 

Proj 

12/13 

13/14 

14/15 

15/16 

1-28 

1 

X 




1-28 

2 

X 




1-28 

3 

X 




1-28 

4 

X 


































MAJOR ACTIVITIES: 

Implement project as indicated below 

RESPONSIBLE AGENCIES: 

Merafong City Local Municipality 


COSTS 

BUDGET 

11/12 

12/13 

13/14 

14/ 

15 

15/1 

6 

SOURCE OF FINANCE 

1. Fencing Wedela cemetery 

R1 000 000 


X 




Revenue 

2. Park Development Kokosi 

R750 000 






Revenue 

3. Park Development Wedela 

R75 0000 






Revenue 

4. Upgrading Piet Viljoen Park 

R1 500 000 






Revenue 

TOTAL BUDGET 

R4 000 000 
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3.9 SPORT FACILITIES 


PLANNING FRAMEWORK: 

Objective(s): 

Provision and management of 
facilities 

Indicators for Achievement of Objectives: 

Increase access to standard facilities 

Project Outputs: 

Standard Sport facilities 

High performance athletes 
Seasoned artists 

Targets/Target Groups: 

Merafong community of sport, arts, culture and Theatre production 

Location 

s: 






Ward 

Proj. 

12/13 

13/14 

14/15 

15/16 

l;2 

1 

✓ 

✓ 



3;4;6;7;8 

;9;10 

2 





Major Activities: 

- Implementation of projects as listed below 

Responsible Agencies: 

Merafong City Local Municipality 

Costs: 

Budget 

12/13 

13/14 

14/15 

15/16 

Source of Finance: 

1. Khutsonq South Stadium 

3,297,048 

3,297,048 




MIG 

2. Khutsonq Proper Stadium 

2,612,683 

2,612,683 




Insurance 

S.Upqrade Welverdiend Sports Stadium 

780,000 

780,000 




Revenue 

TOTAL BUDGET 








3.10 RECREATION FACILITIES 


PLANNING FRAMEWORK: 

ObjectiveCs): 

Development of facilities 
Improve access to facilities 

Indicators for Achievement of Objectives: 

Recreation facilities provided 

Project Outputs: 

Construction of facilities 

Targets/Target Groups: 

Merafong community 

Locations: 






Ward 

Project 

12//1 

3 

13/14 

14/15 

15/16 

21;24 

1 



✓ 



2 


✓ 



Major Activities: 

- Implementation of projects as listed below 

Responsible Agencies: 

Merafong City Local Municipality 


Costs: 

Budget 

12/13 

13/14 

14/15 

15/16 

Source of Finance: 

1. Fochville Library Study Facility 

6 002 922 

6 002 922 




MIG 

2. Farming Area - Mobile library 

1 250,000 

600 000 

650 000 



DORA 

TOTAL BUDGET 
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3.11 WASTE MANAGEMENT 


PLANNING FRAMEWORK: 

Objective(s): 

To provide access to basic service 

Provision of an effective and efficient integrated Waste 
Management service 

Indicators for Achievement of Objectives: 

To provide service delivery in accordance with the gap analysis 

Project Outputs: 

1. Compliance to permit conditions. 

2. Compliance to permit conditions. 

3. Compliance to permit conditions. 

4. Compliance to the Waste Act. 

5. Provision of suitable office accommodation 

6. To provide more waste management drop off 
facilities. 

7. To provide effective management and operation 
of the landfill site. 

8. To ensure proper and improved management of 
drop off facilities. 

9. To ensure a cleaner and healthier environment 
for the Merafong communities 

Targets/Target Groups: 

Community of Merafong City Local 
Municipality 

Locations: 






Ward 

Proje 

ct 

12/13 

13/14 

14/15 

15/16 

15 

1 

✓ 




15 

2 

•/ 




24&25 

3 

✓ 




12 

4 

✓ 




All 

5 

•/ 




All 

6 


✓ 



15 

7 


✓ 



All 

8 


✓ 



16, 

17,18,21, 
24, 25 & 
28. 

9 


✓ 



Major Activities: 

- Provision and upgrading of Waste Management Facilities 

Responsible Agencies: 

Merafong City Local Municipality 


Costs: 

Budget 

12/13 

13/14 

14/15 

15/16 

Source of Finance: 

1. Rehabilitation of Phase 1 of Carletonville Landfill site 

2 232 519,00 

2 232 519,00 




MIG 

2. Upgrading of access road to Carletonville Landfill site 

5 239 938,00 

5 239 938,00 




MIG 

3)Upqradinq of access road to Fochville Transfer Station 

1 802 023,00 

1 802 023,00 




MIG 

4)Upqradinq of Welverdiend Drop-off Facility 

1 672 247,00 

1 672 247,00 




MIG 

5)Construction of Carletonville Waste Depot 

27 309 354,00 

27 309 354,00 




MIG 

6)Feasibility study to investigate additional Public Disposal/ 

Drop - off Facilities 

250 000,00 


250 000,00 



Operational budget 

7)Conduct Section 78 processes to determine the possibility of 
outsourcing the operations of Carletonville landfill site 

300 000,00 


300 000,00 



Operational budget 
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3.11 WASTE MANAGEMENT (Cont.) 


PLANNING FRAMEWORK: 

ObjectiveCs): 

To provide access to basic service 

Provision of an effective and efficient integrated Waste 
Management service 

Indicators for Achievement of Objectives: 

To provide service delivery in accordance with the gap analysis 

Project Outputs: 

To provide up to standard and healthy environment 

Targets/Target Groups: 

Community of Merafong City Local 
Municipality 

Locations: 






Ward 

Project 

12/13 

13/14 

14/15 

15/16 

15 

1 

✓ 




15 

2 

✓ 




24&25 

3 





12 

4 





All 

5 





All 

6 





15 

7 





All 

8 





16,17,18,21 
,24, 25 & 28 

9 





Major Activities: 

- Provision and upgrading of Waste Management 

Facilities 

Responsible Agencies: 

Merafong City Local Municipality 


Costs: 

Budget 

12/13 

13/14 

14/15 

15/16 

Source of Finance: 

8)Conduct Section 78 processes to 
determine the feasibility of using the 

Private Contractors on the operation 
of Public Disposal/ Drop-off facilities 

300 000,00 


300 000,00 



Operational budget 

9)Conduct Section 78 processes to evaluate the internal 
and External mechanisms and to identify the appropriate 
mechanism for the cleaning of Carletonville and Fochville 
CBD 

300 000,00 


300 000,00 



Operational budget 

TOTAL BUDGET 

39 406 081 

38 256 081 

1 150 000 
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3.12 LOCAL ECONOMIC DEVELOPMENT& TOURISM 


PLANNING FRAMEWORK; 

Objective(s}: 

Local Economic Development 
informed by the Merafong Growth 
and Development Strategy 

Indicators for Achievement of Objectives: 

Completion of projects in accordance with project outputs and targets. 

Project Outputs: 

- Development of the Agricultural 

Sector 

- Industrial and Beneficiation 

Development 

- Infrastructure Development 

- Local business Development 

- Human Resource Development 
and Empowerment 

- Tourism development 

Targets/Target Groups: 

1. Small scale farmers - Thrust 1 

2. SMME development - Thrust 2 & 3 

3. SMME development - Thrust 2 & 3 

4. Tourism development - Thrust 4 

5. SMME development - Thrust 4 

6. Tourism development - Thrust 4 

7. Tourism development - Thrust 4 

8. Tourism development - Thrust 4 

9. SMME/Youth development - Thrust 4 

Projects 

12/1 

13/1 

14/15 

15/1 

1 - Ward 20 





2 - Ward 25 

✓ 




3 - Ward 20 





4 - Ward 1 - 28 

✓ 

✓ 

✓ 


5 - Ward 18 


✓ 



6 - Ward 1 





7 - Ward 1 - 28 


•/ 



8 - Ward 9 





9 - Ward 25 

✓ 




10 - Ward 21 





11 - Ward 25 


•/ 



12 - Ward 25 





Costs: 

Budget 

12/13 

13/14 

14/15 

15/16 

Source of Finance: 

1. Fencing 18ha Agricultural project 

1,000,000 

1,000,000 




AngloGold Ashanti SLP 

2. Industrial Hive - Greenspark 

4,000,000 

4,000,000 




Loan funding 

3. Industrial Hive - Wedela Phase I 

15,000,00 



6,772,967 

8,227,033 

MIG funding 

4. Heritage Site Development 

5,000,000 

2,000,000 

2,000,000 

1,000,000 


WRDM 

5. Informal Trading Area/Market 

6,780,868 

5,650,723 

1,130,145 



MIG funding 
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6. Feasibility study - Khutsong dam 

500,000 

500,000 




Operational 

7. N12 Information Centre/Tourism 

2,000,000 


2,000,000 



N12 Treasure route entity 

8. Development of Car wash - 
Khutsong Industrial Park (Echiliaz) 

500,000 

500,000 




Operational 

9. Upgrading monument site - 
Church &Losberg Street, Fochville 

200,000 

200,000 




Operational 

10. Kokosi Bee-hive Phase II 

300,000 

300,000 




Capital 

11. Informal trading area - Fochville 

5,000,000 


5,000,000 



Capital 

12. Flawker stalls - Fochville 

500,000 

500,000 




Capital 

TOTAL BUDGET 

40,780,8 

14,650,7 

10,130,1 

7,772,96 

8,227,03 
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3.12 LOCAL ECONOMIC DEVELOPMENT& TOURISM (Cont.) 

PLANNING FRAMEWORK; 

Objective(s}: 

Local Economic Development 

informed by the Merafong Growth 
and Development Strategy 

Indicators for Achievement of Objectives: 

Completion of projects in accordance with project outputs and targets. 

Project Outputs: 

- Development of the 

Agricultural Sector 

- Industrial and Beneficiation 
Development 

- Infrastructure Development 

- Local business Development 

- Human Resource Development 
and Empowerment 

- Tourism development 

Targets/Target Groups: 

l.SMME development - Thrust 2 & 3 

2. Infrastructure Development - Thrust 3 

3. Infrastructure & SMME Development - Thrust 2 & 3 

4. Infrastructure Development - Thrust 3 

5. SMME Development - Thrust 2 

Projects 

12/ 

13/1 

14/ 

15/ 

1 - Ward 20 

✓ 




2 - Ward 25 

✓ 




3 - Ward 20 





4 - Ward 1 - 28 

✓ 




5 - Ward 18 

✓ 

✓ 



Costs: 

Budget 

12/13 

13/14 

14/15 

15/16 

Source of Finance: 

Harmony SLP: 

1. Khutsong Beer Hall - Phase II 

4,000,000 

4,000,000 




Harmony SLP 

AngloGold Ashanti SLP 

2. Formalization of mine village 

7,000,000 

7,000,000 




Anglogold Ashanti SLP 

3. Waste Management 

Recycling and Buyback Centre 

1,500,000 

1,500,000 




Anglogold Ashanti SLP 

4.Sub-acute hospital 

2,500,000 

2,500,000 




Anglogold Ashanti SLP 

5. Business Development Park 

15,000,000 

5,000,000 

5,000,000 

5,000,000 


Anglogold Ashanti SLP 

TOTAL BUDGET 

30,000,000 

20,000,000 

5,000,000 

5,000,000 
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3.13 SPATIAL PLANNING & ENVIRONMENTAL MANAGEMENT 


PLANNING FRAMEWORK; 

Objective(s): 

1. Spatial Planning 

2. Land use management 

3. Spatial Planning 

4. Spatial Planning 

5. Infrastructure Master Planning 

6. Spatial Planning & Human Settlement 

Management 

7. Human Settlement Management 

Indicators for Achievement of Objectives: 

Completion of projects in accordance with project outputs and targets 

Project Outputs: 

1. Upliftment of aesthetical appearance of towns 
and CBDs 

2. Provide enabling environment for development 

3. Enhance/integrate public transport systems 

4. Provide enabling environment for development 

5. Integrated infrastructure master plan in line with 
the 2016 Uni-City Vision 

6. Provide enabling environment for 
development/housing delivery 

7. Provide enabling environment for housing 
delivery 

Targets/Target Groups: 

Developers in Merafong City and residents of Merafong 

City 

Locations: 

Merafong area 

Major Activities: 

Provide enabling environment for development 
Environmental management 

Spatial enablement of land and transport 
opportunities 

Responsible Agencies: 

Merafong City Local Municipality 

Project 

12/13 

13/14 

14/15 

1 

All wards 

All 

wards 


2 

1-4, 6, 7, 9, 10, 12, 
17, 28 



3 

All wards 



4 

14, 21, 22, 24, 25, 

26 



5 

All wards 



6 

1,17, 28 



7 

22 
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Costs: 

Budget 

11/12 

12/13 

13/14 

14/15 

Source of Finance: 

1. 

Urban design Framework 

1,200,000 


700,000 

500,000 


Operational Budget 12/13 

2. 

Creation of commercial stands in 
Khutsonq South 

400,000 

400,000 

400,000 



Operational Budget 11/12 multi year to 12/13 

3. 

Multi Transport Node 

600,000 

300,000 

600,000 



Operational budget 11/12 multi year to 12/13 
+ R300,000 extra 

4. 

Township Establishment - Fochville Ext 
14 

600,000 

600,000 

600,000 



Operational budget 11/12 multi year to 12/13 

5. 

Water& sanitation Master Plan 

3,000,000 


3,000,000 



Operational Budget 12/13 (KPI in SDBIP) 

(MISC + Water Affairs) 

6. 

Land acquisition 

14,000,000 


14,000,000 



Gauteng Department of Fluman Settlement 

7. 

Expropriation: Kokosi Ext 6 

5,000,000 


5,000,000 



Revenue 

TOTAL 

24,800,000 

1,300,000 

24,300,000 

500,000 
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3.14 TRAFFIC CONTROL AND LICENSING 


PLANNING FRAMEWORK; 

Objective(s}: 

Public safety, security and licensing 
services 

Indicators for Achievement of Objectives: 

Improved public safety and a better service delivery 

Project Outputs: 

- Emergency housing 

- New driver's license centre 
(Carletonville) 

- Palisade fencing at Carletonville testing 
ground 

Targets/Target Groups: 

Merafong community 

Locations: 

Ward 

Project 

12/13 

13/14 

14/15 

15/16 

1-28 

1 

X 




1-28 

2 

X 




1-28 

3 

X 




1-28 

4 

X 










Major Activities: 

- Implement project as indicated below 

Responsible Agencies: 

- Merafong City Local Municipality 


Costs: 

Budget 

12/13 

13/14 

14/15 

15/16 

Source of Finance: 

1. Emergency housing (x20) 

R1 447 500 

R1 447 500 




Revenue 

2. New driver's license centre 
(Carletonville) 

R786 500 

R786 500 




Revenue 

3. Palisade fencing at Carletonville 
testing ground 

R400 000 

R400 000 




Revenue 

4. Upgrade Testing Station 

R400,000 

R400,000 




Revenue 

TOTAL BUDGET 

R3,034 000 

R3,034 000 
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3.15 CORPORATE COMMUNICATION AND MARKETING 


LOGICAL FRAMEWORK: 

Object! ve(s}: 

Signage to indicate Merafong City 

Boundaries 

Merafong City Call and Contact Centre 

Indicators for Achievement of Objectives: 

To identify Merafong City's area of jurisdiction for passersby traffic and Visitors 

To activate a Merafong City Call and Contact Centre 

Project Outputs: 

Finance: Approval of Budget 

Public Safety: Road Traffic Act 

Town Planning: Identification of Points and 
Approval for erection on National and 
Provincial Roads 

Corporate Communication: Design of 
Boundary Signs 

Infrastructure Development: Oversee 

Erection of Boards. 

To procure appropriate equipment for a call 
and contact centre for the Merafong City 

Local Municipality 

Targets/Target Groups: 

Community of Merafong City Local Municipality 

Locations: 

Wards 

Project 

11/12 

11/12 

12/13 

13/14 

Boundaries 


1 650 000 






















Major Activities: 

Responsible Agencies: 

Merafong City Local Municipality 

Description 

Budget 

11/12 

Secured 

11/12 

12/13 

13/14 

Source of Finance 

Erection of Boundary Signage 

1 650 000 

1 650 000 

0 



Own Funding 

Call and Contact Centre 

1 500 000 

1 500 000 

0 



Own Funding 
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3.16 ICT 


PLANNING FRAMEWORK: 

Objective(s): 

To ensure the protection of 
Municipality's data 

Indicators for Achievement of Objectives: 

To Implement disaster recovery and business continuity plan 

Project Outputs: 

1. To protect Merafong's critical 
data generated on Servers 
desktops, network and 
laptops 

Targets/Target Groups: 

Merafong Municipality Servers, 

Desktops and Laptops 

Locations: Merafong City 

Ward 

Project 

11/12 

12/13 

13/14 

14/15 

1-28 

1 

✓ 


✓ 

•/ 

1-28 

2 





1-28 

3 






Major Activities: 

Responsible Agencies: 

Merafong City Local Municipality 

Service provider 

Costs: 

Budget 

11/12 

12/13 

13/14 

14/15 

Source of Finance: 

Disaster recovery plan 

583,000 


300, 000 

100, 000 

183, 

000 

Operational 

Software Licensing fee(Microsoft, GIS, 
MAXIMO, CAD, Weighbridge, QPR, 
Municipal Assistant and BIQ 

R6000 000,00 


6000 000,00 



Operational 

Purchase of GIS dedicated server 

R500 000,00 


R500 000.00 



Capital 

Upgrade to MAXIMO 7.5 

R500 000.00 


R500 000.00 



Capital 

Upgrade to ArcGIS 10 

R75 000.00 


R75 000.00 



Capital 

Upgrading of sound system (New 
Council Chamber) 

RlOO 000.00 


RlOO 000.00 



Capital 

Audio Video system (Attached 

Projector, screen and speakers) in 
both Executive Mayor and Speaker's 
boardrooms 

R500 000.00 


R500 000.00 



Capital 

TOTAL 

R8, 258,000 
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3.17 CREDIT CONTROL 


PLANNING FRAMEWORK: 

Objective(s): 

To ensure that Council is 
financial viable by ensuring 
that the provision of 

services to communities 
are in a sustainable 
manner; and that the 
municipality will strive, 
within its financial and 
administrative capacity, to 
achieve the objects set 

Indicators for Achievement of Objectives: 

1. Formulate a credit control strategy and enforce debt collection policies and related strategies 

2. Taking into account the gaps that exist in the current credit control policies and the alignment with the legislative 
provisions as outlined in section 97 (1) of the Municipal Systems Act (Act 32 of 2000, it is imperative that municipality 
needs a review of the said policies in order to close the gaps and to comply with some of the provisions 

3. Consumer accounts and services needs to be verified and corrected. Service provider appointed and data needs to be 
captured on BIQ 

4. The developing of an integrated infrastructure asset management system to assist in the management of all their 
infrastructure assets and the compilation of a comprehensive asset register as required and prescribed by National 
Treasury and to conform to the specific requirements as per General Accepted Municipal Practices and standards of the 
General Recognized Accounting Practice. This will further enable council to conform to the requirements of maintenance 
plans and planning regarding the maintenance of Councils' assets. 

Project Outputs: 

1. To increase revenue 
collection 

2. Review debt collection 
and Indigent policies and 

adopt By-laws 

3 To implement an 
integrated Infrastructure 
Asset register 

Targets/Target Groups: 

Merafong Consumers 

Locations: Merafong City 

Ward 

Project 

11/12 

12/13 

13/14 

14/15 

1-26 

1 

✓ 

✓ 

✓ 

✓ 

1-26 

2 

✓ 

✓ 

✓ 

✓ 

1-26 

3 

✓ 




1-26 

4 



✓ 

✓ 

Major Activities: 

Responsible Agencies: 

Merafong City Local Municipality 

Service provider 


Costs: 

Budget 

11/12 

12/13 

13/14 

14/15 

Source of Finance: 

1. Revenue Collection 






Operational 

2. Review policies 

500,000 

500,000 




Operational 

3. Infrastructure Asset 
Register 

1 200 000 

1 200 000 

1 200 000 



Operational 

TOTAL 

1 700,000 

1 700,000 

1 200,000 
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3.18 CREDIT CONTROL (Pay Points) 


PLANNING FRAMEWORK: 

Objective(s): 

Extension of municipal pay 
points for payment of 
services 

Indicators for Achievement of Objectives: 

Extension of pay points as a result of the riots that emanated as a result of the incorporation of Merafong into the North West Province 
in December 2005, particularly in Khutsong, and the general population increase and establishments in other areas of Merafong 

Project Outputs: 

New Pav Points 

1. Multi Purpose Centre 
Khutsong 

2. Welverdiend 

3. Kokosi 

Targets/Target Groups: 

Community members without a pay point within walking 
distance of their residents 

Locations: 

Major Activities: 

- Construction of new pay 
points 

- Upgrade of existing pay 
points 

- Identification of suitable 
building in 

Welverdiend 

Responsible Agencies: 

Merafong City Local Municipality 

Ward 

Project 

11/12 

12/13 

13/14 

14/15 

1-10 

1 





1-10 

2 

•/ 

✓ 

✓ 


12 

4 

✓ 




26 

5 

■/ 

✓ 

✓ 


24-26 

6 

■/ 




Costs: 

Budget 

11/12 

12/13 

13/14 

14/15 

Source of Finance: 

1. Khutsong Ext 1,2 and 3 

Multi Purpose Centre 

700,000 


700 000 



Revenue 

2. Welverdiend 

700 000 


700 000 



Revenue 

3. Kokosi 

1 500 000 

1 500 000 




Insurance 

TOTAL 

2 900 000 

1 500 000 

1 400 000 
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3.19 YOUTH CO-ORDINATOR 


PLANNING FRAMEWORK 


Objective(s): 

To motivate student 

To prepare students for their final 
exams 

Indicators: 

Projects Outputs: 

• To create plat form for 
young people to engage 

• To elect structures that 
will represent the interest 
of young people 

• To make communication 
simple for the 
government. 

Target(s} Groups : 

All students 

Locations: 

Wards 

Project 

12/13 

13/14 

14/15 


1-28 

1 

V 

V 

V 

1 - 28 

2 

V 

V 

V 

1-28 

3 

V 

V 

V 











Project Name 

Budget 

12/13 

13/14 

14/15 

15/16 

Source of funding: 

1. Broader Launch for Youth forums 

X 4 Zones 

320,000 

80,000 

80,000 

80,000 


Operational 

Z.Youth Imbizo x 4 Zone 

120,000 

40,000 

40,000 

40,000 


Operational 

B.Youth Summit 

1,500,000 

500,000 

500,000 

500,000 


Operational 

Total 
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3.19 YOUTH CO-ORDINATOR (Cont.) 


PLANNING FRAMEWORK 


Objective(s): 

To motivate student 

To prepare students for their 
final exams 

Indicators: 

Projects Outputs: 

• Good results 

• Students register in 
time 

• 100% pass rate 

• More bursaries for 

grade 12 

Target(s} Groups : 

All students 

Locations: 

Wards 

Project 

12/13 

13/14 

14/15 


1-28 

4 

V 

V 

V 

1 - 28 

5 

V 

V 

V 

1-28 

6 

V 

V 

V 

1-28 

7 

V 

V 

V 

1-28 

8 

V 

V 

V 

Project Name 

Budget 

12/13 

13/14 

14/15 

15/16 

Source of funding: 

4. Exam Prayer 

300,000 

100,000 

100,000 

100,000 


Operational 

5. Gala Dinner 

600,000 

200,000 

200,000 

200,000 


Operational 

6. Bursaries 

3,000,000 

1,000,000 

1,000,000 

1,000,000 


Operational 

7. Career Exhibition Day 

300,000 

100,000 

100,00 

100,000 


Operational 

8. Back to school Campaign 

600,000 

200,000 

200,000 

200,000 


Operational 

Total 
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PLANNING FRAMEWORK 


Objective(s}: 

• To create job for young 
people 

• To formalize the 

business of car wash 

• To create space for 
young people to get 
experience 

• To create information 
centres 

• To establish centres for 

young people to 

volunteer & get 

experience 

Indicators: 

Projects Outputs: 

• More jobs for youth 

Target(s} Groups : 

All students 

Locations: 

Wards 

Project 

12/13 

13/14 

14/15 


1-28 

9 

V 

V 

V 

1 - 28 

10 

V 

V 

V 

1-28 

11 

V 

V 

V 

1-28 

12 

V 

V 

V 

1-28 

13 

V 

V 

V 

Project Name 

Budget 

12/13 

13/14 

14/15 

15/16 

Source of funding: 

9. Car Wash Project 

3,200,000 

80,000 

80,000 

80,000 


Operational 

10. Brick Plant 

2,000,000 

1,000,000 

500,000 

500,000 


Operational 

11. Internship Program 

3,200,000 

80,000 

80,000 

80,000 


Operational 

12. Sports Academy 

4,000,000 

1,000,000 

1,000,000 

1,000,000 


Operational 

13. Establishment of Youth 

Centres 

1,500,000 

500,000 

500,000 

500,000 


Operational 

Total 
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3.20 HIV/AIDS 


PLANNING FRAMEWORK : HIV AND AIDS PUBLIC AWARENESS 


Objective(s): 

• Increasing the roll out of prevention 
programmes for higher risk communities. 


Indicators for Achievement of Objectives: 

Reduction of new infection by 50% by 2014 

-Ensure that 80% of affected and infected people have access to intervention services. 
Ward based HIV and AIDS workshops 


Locations: Merafong City Local Municipality 


Awareness 

Structures 

All areas 

Ongoing 

Ongoing 

2012/2013 

2013/2014 

2014/2015 


3 Ciinics 

VCT roii out. 

4 Ciinics 
VCT. 

4 Ciinics 
VCTroiiout 



Project Outputs: 

• Continuous Prevention and Education 
awareness campaigns covered in all areas 
including Farming and Mining areas. 

• Observation of the days on the National Health 
and Social Calendar. 

• Improved access to VCT in all clinics of 
Merafong. 

• Extensions of ARV roll out facilities for efficient 
access. 


Targets/Target Groups: 

• Community of Merafong City. 


Major Activities: 

• Implement awareness campaigns 

• Roll out of VCT programmes in all clinics (one 
clinic per area per year). 


Responsibie Agencies: 

• Merafong City Local Municipality 

• District Municipality 

• North West Province (Dept of Health) 

• Clinic Committees 


Costs: 

Budget 

12/13 

13/14 

14/15 

Source of Finance: 

• Awareness Campaigns and VCT rollout 


R1 400 000 

R1 484 000 

R 2 377 790.36 

• Merafong City Local 
Municipality 

• HIV and AIDS grant 






funding 


Totai 

R1 400 000 

R1 484 000 

R2 377 790.36 

• Department of Health. 
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3.20 


HIV/ Aids (Cont.) 


PLANNING FRAMEWORK : Support for People infected by HIV and AIDS 

Objective(s): 

Sustainable livelihood for people living with HIV 
and AIDS. 

Indicators for Achievement of Objectives: 

Income generation projects for People living with HIV and AIDS 

Project Outputs: 

• Provision of nutrition to the disadvantaged 
members of the community. 

• Alleviation of poverty 

• Support for orphaned and vulnerable 
children 

Targets/Target Groups: 

• People infected and affected by 
HIV and AIDS. 

• Orphaned and vulnerable 
children. 

Locations: Merafong City 

Wards 

Meetings 

Campaigns 

VCT 

Training 





Ongoing 

Ongoing 

Ongoing 

Ongoing 

Major Activities: 

• Mobilization of funds/ resources 

• Development of a structure 

• Identification of care givers. 

• Identification of beneficiaries. 

Responsible Agencies: 

• Merafong City Local Municipality 

• Department of Social 

Development 

• Department of Health 

2012/2013 

2013/14 

2014/15 








Costs: 


Budget 


Total 


2012/13 


1 200 000 


1 200 000 


2013/14 


1 236 000 


1 236 000 


2014/15 


1 674 160 


1 674 160 


Source of Finance: 


Merafong City Local Municipality 
Department of Social Development 
Dept of Health 
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PLANNING FRAMEWORK: Ensure that 80% of all affected and infected by HIV and AIDS have access to treatment and care. 

Objective(s): 

- Provision of comprehensive care to 

Home and Bed bound clients in 

Merafong City. 

- Provision of shelters for homeless and 
vulnerable children. 

Indicators for Achievement of Objectives: 

Development of a Hospice in the Merafong City vicinity. 

Project Outputs: 

• Provision of services to home and bed bound 

clients. 

• Orphan care services. 

• After Care services 

• Shelter for vulnerable children. 

Targets/Target Groups: 

• Home and bed bound clients. 

• Orphaned and vulnerable children 

Locations: 

Wards 

Structures 

Skiiis 

Deveiopment 

Nutritiona 
i Support 



Khutsong 

(02) 

Kokosi (24) 


Ongoing 

Ongoing 

Major Activities: 

• Lobbying for funding, identifying 
beneficiaries. 

• Building of structures. 

Responsibie Agencies: 

• Independent Donors 

• Merafong City Local Municipality 

2012/13 

2013/14 

2014/15 


Khutsong 
home Base 
care centre 

Wedela 

shelter 

Khutsong 

shelter 


Cost: 

Estabiishment of Hospice Faciiity 

Budget 

2012/13 

2013/14 

2014/15 





R2, 400, 000 

R2,633,200 

R3,471,920 

Source of Finance: 

• Donors 

• Merafong City Local Municipality 

• Dept of Health 

• Dept of Social Development 

Totai 

R2,400,000 

R2,633,200 

R3,471,920 
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PLANNING FRAMEWORK : Support for Orphaned and Vulnerable Children 

Indicators for Achievement of Objectives: 

Social relief to orphaned and vulnerable children 


Targets/Target Groups: 

• Child headed households. 

Locations: Merafong City Local Municipality 






All wards around 
Merafong City 

Ongoing 

Ongoing 

Ongoing 

Ongoing 

Responsibie Agencies: 

• Merafong City Local Municipality 

• Mining houses 

• Department of Health 

• Department of Social Development. 

2012 

2013 

2014 

I 

II 

III 

IV 

I 

II 

III 

IV 

I 

II 

III 

IV 

00 

(N 

1 

1— 1 

00 

(N 

1 

1— 1 

00 

(N 

1 

1— 1 

00 

rsi 

1 

1— 1 

00 

(N 

1 

1— 1 

00 

(N 

1 

1— 1 

00 

(N 

1 

1— 1 

00 

fNl 

1 

1— 1 

00 

(N 

1 

1—1 

00 

(N 

1 

1—1 

00 

rsi 

1 

1—1 

00 

rsi 

1 

1—1 

Budget 

2012/13 

2013/2014 

2014/2015 




Source of Finance: 











• Merafong City Local Municipality 








100 000 

106 000 



106 360 00 













Total 

100 000 

106 000.00 

106 360 00 
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PLANNING FRAMEWORK : Support for Unfunded Organizations 


Objective(s): 

Integration of Social Services within the 
jurisdiction area of Merafong City to render 
effective and efficient care to people infected 
and affected by HIV and Aids. 


Indicators for Achievement of Objectives: 

Development of a structure in Kokosi before the end of 2010 and one in each urban area every year. 


Project Outputs: 

• Provision of nutrition to the 
disadvantaged members of the 
community. 

• Alleviation of poverty 

• Support for orphaned and vulnerable 


Targets/Target Groups: 

• People infected and affected by HIV and 
AIDS. 

• Orphaned and vulnerable children. 


Locations: 


Wards 

26 


Meetings 

Ongoing 


Campaigns 

Ongoing 


VCT 

Ongoing 


Training 

Ongoing 


children 


Major Activities: 

• Mobilization of funds/ resources 

• Development of a structure 

• Identification of care givers. 

• Identification of beneficiaries. 


Responsible Agencies: 

• Merafong City Local Municipality 

• Department of Social Development 

• Department of Health 


2012/13 


2013/14 


2014/15 


Kokosi 


Khutsong 
/ C/ville 


Costs: 

Budget 

2012/13 

2013/14 

2014/15 



1 200 000 

1 236 000 

1 674 160 


Total 

1 200 000 

1 236 000 

1 674 160 


Source of Finance: 


• Merafong City Local Municipality 

• Department of Social Development 

• Dept of Health 
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3.21 


Gender, Disability, Women and Children Programme 


PLANNING FRAMEWORK: Support people living with disabilities 

Objective(s): 

• Development and implementation of supportive 
programmes for people living with disabilities 

Indicators for Achievement of Objectives: 

Ward based workshops 

Support to Centers of people living with Disabilities 

Project Outputs: 

• Awareness campaigns covered in all areas 
including Farming and Mining areas. 

• Observation of the days on the National Health 
and Social Calendar. 

Targets/Target Groups: 

• People living with disabilities 


Awareness 

Structures 

All areas 

Ongoing 

Ongoing 

Major Activities: 

• Implement awareness campaigns 

• Support community initiatives 

Responsible Agencies: 

• Merafong city Local municipality 

2012/13 

2013/14 

2014/15 

2015/16 

Costs: 

Budget 

12/13 

13/14 

14/15 

Source of Finance: 

• Support for people living with disabilities 


R700 000 

R742 000 

R786 520 



Total 

R700 000 

R742 000 

R786 520 
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PLANNING FRAMEWORK: Integrated Support Programme for Children, Women and Elderly Citizens 

Objective(s): Indicators for Achievement of Objectives: 

• Sustainable livelihood for Income generation projects for women structures, elderly people and children shelters 

vulnerable groups 


Project Outputs: 

• Establishment of coordinating 
structures. 

• Support of community initiatives 

• Establishment of advocacy 
programmes 

Targets/Target Groups: 

• Children 

• Elderly people 

• Abused women 

Locations: Merafong City 

WARDS 

MEETINGS 

CAMPAIGNS 

VCT 

TRAINING 



Ongoing 

Ongoing 

Ongoing 

Major Activities: 

• Mobilization of 

funds/Resources 

• Development of structure 

• Identification of care givers 

• Identification of 

beneficiaries. 

Responsible Agencies: 

• Merafong city Local 

municipality 

• Department of Social 

Development 

2012/13 

2013/14 

2014/15 



Costs: 

Budget 

2012/13 

2013/14 

2014/15 

Source of Finance: 

• Operational 

• Awareness Campaigns 


R500 000 

R830 000 

R831 800 



Total 

R500 000 

R830 000 

R831 800 



Final IDP 2012/13 Review 


May 2012 


Page 128 


3.22 


MORALE REGENERATION MOVEMENT 


PLANNING FRAMEWORK; Institutional Capacity 

Objective(s): 

- Resource mobilization for an effective 
implementation of the MRM programme. 

Indicators for Achievement of Objectives: 

Procurement /purchase of office equipment. 

Project Outputs: 

• Effective implementation of the 
programme. 

Targets/Target Groups: 

. MRM Office 

Locations: 

Wards 

Structures 

Skills 

Develop 

-ment 

Material 


Major Activities: 

• Procurement of office equipment i.e. 

1 X laptop 

4 X office chairs 

1 X office table 

IX office shelve cupboard 

Wall to wall carpet 

Responsible Agencies: 

• Merafong City Local Municipality 

2010/1 

2011/12 

2012/2013 




MRM 

office 

MRM office 


Costs: 

Budget 

2010/11 

2011/12 

2012/13 

Source of Finance: 

• Merafong City Local 
Municipality 



RO 00 

R50 000 00 


Total 


RO 00 

R50 000 00 
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PLANNING FRAMEWORK : Reducing the crime, corruption and sociai abuse 


Objective(s): 

• Increasing the roll out of prevention 
programmes for higher risk communities. 


Indicators for Achievement of Objectives: 

Implementation of a new and trained policing forums 
-Ensure that all stake holders participate 


Locations: 

Merafong City Local Municipality 


Awareness 

Structures 

All areas 

Ongoing 

Ongoing 

2010/11 

2011/12 

2012/13 

2013/2014 


MRM 

Raiiy 

MRM 

Raiiy 

MRM RALLY 


Project Outputs: 

• Continuous crime Prevention and 
Education awareness campaigns covered 
in all areas including Farming and Mining 
areas. 

• Observation of the days on the National 
MRM calendar. 

• Visit all schools to implement moral 
regeneration programme 

• Raise awareness on social ills e.g 
xenophobia 

• Morale regeneration rally 

» Morale regeneration youth month 


Targets/Target Groups: 

• Community of Merafong City. 


Major Activities: 

• Implement awareness campaigns 


Responsibie Agencies: 

• Merafong City Local Municipality 

• District Municipality 

• Mrm provincial office 
. MRM COUNCIL 


Costs: 

Budget 

11/12 

12/13 

13/14 

Source of Finance: 

• Awareness Campaigns 


R270 

000 

R 600 000 

R 636 000.00 

• Merafong City Local Municipality 


Totai 

R270 000 

R6000 000 

R 636 000.00 
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PLANNING FRAMEWORK ; Poverty alleviation projects 

Indicators for Achievement of Objectives: 

Development of a hospice facility in Merafong City. 


Targets/Target Groups: 

• Orphans, indigents, released 
convicts, granny headed families 
and child headed family 


Locations: Merafong City Local Municipality 


All wards 


Ongoing 


Ongoing 


Ongoing 


Ongoing 


Responsibie Agencies: 

• Merafong City Local Municipality 

• Mining houses 

• Donors 

• Department of Social Development. 


2011 


2012 


2013 


U) 

XI 


II 


U) 

XI 


III IV 


U) 

XI 


U) 

XI 


U) 

XI 


II 


U) 

XI 


III 


i/i 

XI 


IV 


U) 

XI 


U) 

XI 


II 


U) 

XI 


III 


U) 

XI 


IV 


i/i 

XI 


Budget 


2011/12 


RO 


2012/2013 


R600 000 


2013/2014 


R 1 500 000 


Source of Finance: 

• Department of Social Development 

• Donors 

• Mining houses 


Totai 


RO 


R600 000 


R1 500 000 
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PLANNING FRAMEWORK; Ensure that all community members have access to MRM Programme 

Objective(s): 

- Starting of family management and 
marriage seminars and counseling workshops 

Development of MRM structure in whole of Merafong city by 2012 

Project Outputs: 

• Establish 5 zonal structures 

• Establish effective student Christian 
movements 

• Train communities on moral 
regeneration and crime prevention 

• Establish contact sessions with released 
convicts 

Targets/Target Groups: 

• Students 

• youth 

• churches 

• traditional healers 

• correctional services 

Locations: 

Wards 

Structures 

Skiiis Deveiopment 

All wards 


Ongoing 

Major Activities: 

• Lobbying for funding, identifying 
beneficiaries. 

• Building of structures. 

Responsibie Agencies: 

• Independent Donors 

• Merafong City Local Municipality 
. SANCA 

• Department of Social Development 

2010/11 

2011/12 

2012/2013 


Merafong city 

Merafong city 

Costs: 

Budget 

2010/11 

2011/12 

2012/13 

• Donors 

• Merafong City Local 

Municipality 



R450 000 

R1 500 000 



Totai 


R4500 000 

R1 500 000 
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4. PROJECT LIST 


The following table indicates the prioritization module template 
Merafonq City Local Municipality 

Priority Evaluation: Capital Projects of Rl, 000.00 and More 

Department : Section : 

Project : 



EVALUATION (1) 

3 - Fligh 

2 - Average 

1 - Low 

0 - None 

WEIGHT (2) 

TOTAL BUDGET 
(1) X (2) 

1. Water 


10,0 


2. Sewerage 


9,5 


3. Roads 


9,0 


4. Electricity 


8,5 


5. Statutory Requirement 


8,0 


6. Community Benefit 


7,5 


7. Security of Community 


7,0 


8. Level of decision making 


6,5 


9. Project Schedule 


6,0 


10. Economic Development 


5,5 


11. Influence on operational 
budget 


5,0 


12. Environmental Influence 


4,5 


13. Recreation Value 


4,0 


14. Community Support 


3,5 


15. Educational Value 


3,0 


16. Information Services 


2,5 


Final project evaluation mark 


100 



PREPARED BY : DATE : 

As Strategic Executives give your specialized meaning i.r.o the grade of necessity of the Project for 
the survival of the Council in lieu of the financial constraints of the day, taking into consideration 
Community Priorities, mark one of the following: 


(1) = Essential (2) = Desirable (3) = Not indispensable 

STRATEGIC EXECUTIVE: DATE: 


FINANC DEPARTMENT: 


DATE: 
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4.1 BUDGET AND IDP ALIGNMENT 


GT484 Merafong City - Supporting Table SA34a Capital expenditure on new assets by asset class 


Description 

Ref 

2008/9 

2009/10 

2010/11 

Current Year 2011/12 

2012/13 Medium Term Revenue & 
Expenditure Framework 

R thousand 

1 

Audited 

Outcome 

Audited 

Outcome 

Audited 

Outcome 

Original 

Budget 

Adjusted 

Budget 

Full Year 
Forecast 

Budget 

Year 

2012/13 

Budget 
Year +1 
2013/14 

Budget 
Year +2 
2014/15 

Capital expenditure on new assets bv Asset 

Class/Sub-class 






















Infrastructure 


122,774 

124,687 

69,157 

183,149 

260,805 

260,805 

255,443 

126,217 

86,669 

Infrastructure - Road transport 


2,497 

30,878 

33,848 

80,051 

123,073 

123,073 

146,084 

76,976 

70,515 

Roads, Pavements & Bridqes 


2,497 

30,809 

33,848 

77,051 

97,073 

97,073 

104,584 

66,976 

60,515 

Storm water 



69 


3,000 

26,000 

26,000 

41,500 

10,000 

10,000 

Infrastructure - Electricity 


21,536 

4,013 

16,308 

84,850 

90,192 

90,192 

39,050 

41,390 

14,954 

Generation 











Transmission & Reticulation 


21,536 

4,013 

16,308 

84,850 

90,192 

90,192 

38,400 

14,930 

2,200 

Street Liqhtinq 








650 

26,460 

12,754 

Infrastructure - Water 


55,816 

68,747 

13,855 

8,168 

31,067 

31,067 

51,878 

2,200 

1,200 

Dams & Reservoirs 








13,678 

2,200 

1,200 

Water purification 


55,816 

68,747 

13,855 


8,396 

8,396 

38,200 



Reticulation 





8,168 

22,670 

22,670 




Infrastructure - Sanitation 


41,863 

17,652 

5,146 

9,500 

16,473 

16,473 

15,177 

5,000 


Reticulation 


41,863 

17,652 

5,146 

9,500 

13,206 

13,206 

7,677 
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Sewerage purification 






3,267 

3,267 

7,500 

5,000 


Infrastructure - Other 


1,062 

3,397 


580 



3,254 

651 


Waste Management 


1,062 

3,397 


580 



3,254 

651 


Transportation 

2 










Gas 











Other 

3 





















Community 


5,637 

4,516 

16,586 

4,753 

5,734 

5,734 

14,203 

2,500 


Parks & gardens 





1,375 

1,375 

1,375 

1,500 

1,500 


Sports fields & stadia 




661 

_ 

739 

739 

6,677 



Swimming pools 











Community halls 











Libraries 


445 

1,156 

3,656 


2,620 

2,620 




Recreational facilities 


1,944 

259 








Fire, safety & emergency 


85 


1,857 




6,026 



Security and policing 





2,378 






Buses 

7 










Clinics 


1,140 









Museums & Art Galleries 









1,000 


Cemeteries 


2,023 

3,101 

10,413 

1,000 

1,000 

1,000 




Social rental housing 

8 










Other 
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Heritaae assets 











Buildings 











Other 

9 





















Investment nronerties 










_ 

Housing development 











Other 






















Other assets 


8,325 

10,083 

28,072 

22,001 

38,354 

38,354 

51,268 

15,680 

26,979 

General vehicles 




1,062 







Specialized vehicles 

10 


5,425 








Plant & eguipment 


1,273 

1,048 

934 

930 

930 

930 

2,000 

4,000 

2,000 

Computers - hardware/eguipment 


1,903 

730 

1,575 

150 

150 

150 




Furniture and other office eguipment 


4,491 

2,880 

3,104 

3,538 






Abattoirs 











Markets 











Civic Land and Buildings 




9,927 

500 

3,665 

3,665 

3,511 

1,150 


Other Buildings 




6,442 

15,583 

31,809 

31,809 

26,588 

10,530 

24,979 

Other Land 




5,026 

1,300 

1,800 

1,800 

19,169 



Surplus Assets - (Investment or Inventory) 











Other 


658 




















Agricultural assets 








_ 
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List sub-dass 

































Bioloaical assets 











List sub-dass 

































Intanaibles 



2,731 

680 







Computers - software & programming 



2,731 

680 







Other {iist sub-dass) 






















Total Capital Expenditure on new assets 

1 

136,736 

142,017 

114,496 

209,902 

304,893 

304,893 

320,913 

144,397 

113,648 












Soecialized vehicles 



5,425 



_ 





Refuse 











Fire 



5,425 








Conservancy 











Ambulances 
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4.2 HOUSING & ADMINISTRATION 


No 

Project Description 

Funding 

Source 

Total budget 

Scheduling of total budget cost estimate over MTREF 
period 

Prioritiza 

tion 

Scores 




Budget 

Secured 

2012/13 

Unsecured 

2012/13 

2013/14 

2014/15 



1 

Khutsong South Ext.l,2&3 (4000) T3 

Gauteng Dept.of 
Human 

Settlement 

92,197,160 

92,197,160 




281 

1 

2 

Khutsong South Ext.l,2&3 (1500) T3 

Gauteng Dept.of 
Human 

Settlement 

26,080,296 

26,080,296 




281 

1 


TOTAL 


118,277,456 

118,277,456 







4.2. STORMWATER 



Project Description 

Funding 

Source 

Total budget 

Scheduling of total budget cost estimate over MTREF 
period 

Prioritiza 

tion 

Scores 




Budget 

Secured 

2012/13 

Unsecured 

2012/13 

2013/14 

2014/15 



1 

Bulk Stormwater: detail design 8i 
implementation (ROD-Phase 1 8i 2) 

DOHS 

7,000,000 

7,000,000 






2 

Concrete Lining of Bulk Stormwater Canals 
(Rehabilitation) 

DOHS 

31,500,000 

31,500,000 






3 

Planning for Link Bulk Stormwater Channels 
(ROD Phase 1,2 -internal) 

DOHS 

1,000,000 

1,000,000 






4 

Rehabilitation existing Stormwater 

Revenue 

20,000,000 



10,000,000 

10,000,000 

2 

246 

5 

Replace 8i repair kerb inlets (throughout the 
municipality) 

Revenue 

1,500,000 

1,500,000 






6 

Reroute Stormwater inlets (Wedela 8i 
Carietonville) 

Revenue 

500,000 

500,000 







TOTAL 


61,500,000 

41,500,000 


10,000,000 

10,000,000 
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4.3. ROADS 


NO 

Project Description 

Funding 

Source 

Total budget 

Scheduling of total budget cost 
estimate over MTREF period 

Prioritizat 

ion 

Scores 




Budget 

Secured 

2012/13 

Unsecured 

2012/13 

2013/14 

2014/15 



1 

Khutsong South Ext. 1,2 & 3 

MIG 

7,186,541 

7,186,541 






2 

Khutsong South Ext. 1,2 & 3 

DOHS 

28,000,000 

28,000,000 






3 

Khutsong South Internal Roads: Detail 

Designs 8i Construction (ROD - Phase 1,2) 

DOHS 

15,000,000 

15,000,000 






4 

Khutsong South Design Roads over Rail 

Bridge - detail Design 

DOHS 

1,000,000 

1,000,000 






5 

Design & Construction of Pedestrian Bridge 

DOHS 

7,000,000 

7,000,000 






6 

Fencing Railway Line 

DOHS 

8,000,000 

8,000,000 






7 

Greenspark Pedestrian Bridge 

MIG 

20,153,700 

6,717,900 


13,435,800 




8 

Greenspark Ext. Roads & Stormwater 

MIG 

51,234,927 

17,078,309 


34,156,618 




9 

upgrading of access road to Fochville 

Transfer Station 

MIG 

1,802,023 

1,501,686 


300,337 




10 

Construction of Taxi drop-off Zone 

MIG 

2,733,536 



2,733,536 




11 

Kokosi Ext. 5 Ring Road 

MIG 

23,136,744 




23,136,744 



12 

Kokosi Ext. 6 Road 

MIG 

5,557,500 




5,557,500 



13 

Upgrading of access road to Carletonville 

MIG 

5,239,938 




5,239,938 



14 

Access Road to Kokosi New WWWTP 

MIG 

11,580,347 




11,580,347 




Resealing of Roads 

Revenue 

30,000,000 



15,000,000 

15,000,000 
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4.3 ROADS (Cont.) 


NO 

Project Description 

Funding 

Source 

Total budget 


Scheduling of total budget cost 
estimate over MTREF period 

Prioritiza 

tion 

Scores 




Budget 

Secured 

2012/13 

Unsecured 

2012/13 

2013/14 

2014/15 



1 

Resealing of Losberg Street 

Revenue 

4,500,000 

4,500,000 




2 

213.5 

2 

Upgrading of Hawer Street 

Revenue 

2,000,000 

2,000,000 






3 

Upgrading of Siebert Street 

Revenue 

500,000 

500,000 






4 

Repair & Maintenance of a Lembede Drive in 
Kokosi 

Revenue 

1,000,000 

1,000,000 






5 

Repair & Maintenance of Kaolin Street in 
Carietonville 

Revenue 

500,000 



500,000 




6 

Repair & Maintenance of Vaal Street in 
Carietonville 

Revenue 

1,500,000 

1,500,000 






7 

Repair & Maintenance of Dolomite Street 

Revenue 

1,000,000 

1,000,000 






8 

Rehabilitation of Impala Road 

Revenue 

500,000 

500,000 






9 

Rehabilitation of Springbok Street in Wedela 

Revenue 

500,000 

500,000 






10 

Rehabilitation of Dan Nzeku Street in Khutsong 
South 

Revenue 

600,000 

600,000 






11 

Borrow pit-Phase 2 

Revenue 

1,000,000 

1,000,000 






12 

Wedela Stormwater Cannel Bridge 

Revenue 

850,000 



850,000 





TOTAL 


232,075,256 

104,584,436 


66,976,291 

60,514,529 
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4.4. PUBLIC WORKS 


No 

Project Description 

Funding 

Source 

Total budget 

Scheduling of total budget cost estimate over MTREF 
period 

Prioriti 

zation 

Score 

s 




Budget 

Secured 

2012/13 

Unsecured 

2012/13 

201/14 

2014/15 



1 

Construction of new Taxi Rank Wedela 

MIG 

2,251,504 

2,251,504 




2 

125 

2 

Construction of new Taxi Rank Wedela 

Revenue 

134,654 

134,654 






3 

Upgrading & extension of taxi ranks 

MIG 

2,650,000 

2,650,000 




1 

246 

4 

Upgrading & extension of taxi ranks 

Revenue 

117,500 

117,500 






5 

Construction of Carletonville Waste 

Management Depot 

MIG 

18,206,236 




18,206,236 



6 

Reconstruction of Offices: Kokosi 

Revenue 

1,010,500 

1,010,500 




1 

276 

7 

Construction of facilities for the disabled 

Revenue 

500,000 



500,000 


1 

276 

8 

Upgrading F/ville Civic 

Centre 

Revenue 

1,500,000 

1,500,000 




1 

276 

9 

Upgrading C/ville Civic Theatre 

Revenue 

1,000,000 

1,000,000 




1 

276 

10 

Rehabilitation/Upgrading of training centre: 
Carletonville 

Revenue 

650,000 



650,000 


2 

125 

11 

Rehabilitation of Commando Building 

Revenue 

2,600,000 



2,600,000 


2 

125 

12 

Rehabilitation/Upgrading of old beer hall: 
Khutsong 

Revenue 

6,800,000 



6,800,000 


1 

276 

13 

Mobile Ward Committee Offices 

Revenue 

1,100,000 

1,100,000 






14 

Khutsong South Stadium 

MIG 

3,297,048 

3,297,048 






15 

Khutsong Proper Stadium 

Insurance 

2,600,000 

2,600,000 
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4.4 PUBLIC WORKS (Cont.) 


16 

Merafong Disaster Centre (Extended funding) 

MIG 

6,026,253 

6,026,253 






17 

Informal Trading Area C/ville Phase 2 

MIG 

6,780,868 

5,650,723 


1,130,145 




18 

Business Hive Wedela Phase 3 

MIG 

6,772,967 




6,772,967 



19 

Business Hive Greenspark 

External Loan 

400,000 

400,000 






20 

Extension of Kokosi Bee Hive 

Revenue 

300,000 

300,000 






21 

Hawker Stalls F/ville Taxi Rank 

Revenue 

500,000 

500,000 






22 

Fencing 18 ha Agricultural Project 

Anglo: SLP 

100,000 

100,000 







Khutsong Beer Hall - Phase 2 

Harmony: SLP 

4,000,000 

4,000,000 






23 

Construction of new offices in Fochville Traffic 
Department 

Revenue 

1,000,000 

1,000,000 






24 

Upgrading of Khutsong Hostel Ablution 

Revenue 

350,000 

350,000 






25 

Upgrading of Khutsong Hostel 

Revenue 

500,000 

500,000 







TOTAL 


75,647,530 

38,988,182 


11,680,145 

24,979,203 




4.5. ELECTRICITY 
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No. 

Project Description 

Funding 

Source 

Total budget 

Scheduling of total budget cost estimate over MTREF 
period 

Prioritiz 

ation 

Scores 




Budget 

Secured 

2012/13 

Unsecured 

2012/13 

2013/14 

2014/15 



1 

Fochville Bulk Substation 

External loan 

10,000,000 

5,000,000 


5,000,000 




2 

Rural Ring Feeder 

Revenue 

410,000 



410,000 




3 

Streetlights-Merafong 

MIG 

25,722,765 



17,148,510 

8,574,255 



4 

Khutsong South Extension Electrification 

DME 

2,400,000 

2,400,000 






5 

Greenspark Electrification 

DME 

3,400,000 

3,400,000 






6 

Load Control upgrade 

Revenue 

5,900,000 

1,500,000 


2,400,000 

2,000,000 



7 

Fochville - LV Network 

Revenue 

800,000 



600,000 

200,000 



8 

Christmas Lights 

Revenue 

750,000 



750,000 




9 

Khutsong South Phase 1 Infrastructure 

Revenue 

2,000,000 



2,000,000 




10 

Blesbok Ring feeder 

Revenue 

520,000 



520,000 




11 

Open Space Lightening 

Revenue 

2,500,000 

500,000 


2,000,000 




12 

Street Light Conversion 

MIG 

10,491,230 



6,411,307 

4,079,923 



13 

Street Light Internal 

Revenue 

400,000 

150,000 


150,000 

100,000 



14 

Khutsong South 10MVA44/11T 

Revenue 

2,500,000 



2,500,000 




15 

Bulk Supply Khutsong South 

DME 

11,600,000 

11,600,000 






16 

Fochville main Sub-station Upgrading 

External loan 

13,000,000 

13,000,000 






17 

Network Data Monitoring &. Software 

Revenue 

3,000,000 

1,500,000 


1,500,000 




18 

Streetlights Phase 2 










Total 


95,393,995 

39,050,000 


41,389,817 

14,954,178 




4.6. WATER 
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NO 

Project Description 

Funding 

Source 

Total budget 

Scheduling of total budget cost estimate over MTREF 
period 

Prioritiza 

tion 

Scores 




Budget 

Secured 

2012/13 

Unsecured 

2012/13 

2013/14 

201/15 



1 

Construction of Blybank Reservoir 8i Supply 
Pipelines 

MIG 

10,428,540 

10,428,540 






2 

Construction of Blybank Reservoir 8i Supply 
Pipelines 

MIG 

2,899,060 

2,899,060 






3 

Khutsong South Bulk Water Supply Pipeline 
(Reservoir to town 9352 stands) 

DOHS 

37,500,000 

37,500,000 






4 

Water Network Replacement: Vygie Street 

Revenue 

700,000 

700,000 






5 

Pump Reservoir Replacement 

Revenue 

1,000,000 



1,000,000 




6 

Wedela Reservoir Upgrading of Valves 

Revenue 

350,000 

350,000 






7 

Merafong Reservoirs Fencing 

Revenue 

2,400,000 



120,000 

120,000 



8 

Standby Generator - Khutsong Reservoir 

Revenue 

2,000,000 



2,000,000 





TOTAL 


57,277,600 

51,877,600 


4,200,000 

120,000 
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4.7 WATER CARE WORKS 


No 

Project Description 

Funding 

Source 

Total budget 

Scheduling of total budget cost estimate over MTREF 
period 

Prioritiza 

tion 

Scores 




Budget 

Secured 

2012/13 

Unsecured 

2012/13 

2013/14 

2014/15 



1 

Design for Upgrade Welverdiend WWTP 

DOHS 

4,500,000 

4,500,000 






2 

Standby Generator - Khutsong, Kokosi & 
Wedela 

Revenue 

6,000,000 

2,000,000 


2,000,000 

2,000,000 



3 

Upgrade of Old Kokosi WWTP 

Revenue 

2,000,000 



2,000,000 




4 

Sludge Drying Equipment Kokosi 

Revenue 

6,000,000 

3,000,000 


3,000,000 





TOTAL 


18,500,000 

9,500,000 


7,000,000 

2,000,000 




4.8 SEWER 


No 

Project Description 

Funding 

Source 

Total budget 

Scheduling of total budget cost estimate over MTREF 
period 

Prioriti 

zation 

Scores 




Budget 

Secured 

2012/13 

Unsecured 

2012/13 

2013/14 

2014/15 



1 

Rural Sanitation 

MIG 

5,676,528 

5,676,528 




2 

139 

2 

Replacement of Sewerline: Onyx Street 

C/ville 

Revenue 

2,000,000 

2,000,000 







TOTAL 


7,676,528 

7,676,528 


0 

0 
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4.9 PARKS 


No 

Project Description 

Funding 

Source 

Totai budget 

Scheduiing of total budget cost estimate over MTREF 
period 

Prioriti 

zation 

Scores 




Budget 

Secured 

2012/13 

Unsecured 

2012/13 

2013/14 

2014/15 



1 

Development of Parks: Kokosi 

Revenue 

750,000 



750,000 




2 

Development of Parks: Wedela 

Revenue 

750,000 



750,000 




3 

Piet Viljoen Park Upgrade 

Revenue 

1,500,000 

1,500,000 







TOTAL 


3,000,000 

1,500,000 


1,500,000 





4.10 CEMETERIES 


No 

Project Description 

Funding 

Source 

Total budget 

Scheduling of total budget cost estimate over MTREF 
period 

Prioritiz 

ation 

Scores 




Budget 

Secured 

2012/13 

Unsecured 

2012/13 

2013/14 

2014/15 



1 

Wedela Cemetery Fencing 

Revenue 

1,000,000 



1,000,000 





TOTAL 


1,000,000 



1,000,000 
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4.11 RECREATION FACILTIES 


No 

Project Description 

Funding 

Source 

Total budget 

Scheduiing of total budget cost estimate over MTREF period 

Prioriti 

zation 

Scores 




Budget 

Secured 

2012/13 

Unsecured 

2012/13 

2013/14 

2014/15 




TOTAL 


0 

0 

0 

0 

0 




4.12 SPORTS FACILTIES 


No 

Project Description 

Funding 

Source 

Total budget 

Scheduling of total budget cost estimate over MTREF period 

Prioriti- 

zation 

Scores 




Budget 

Secured 

2012/13 

Unsecured 

2012/13 

2013/14 

2014/15 



1 

Upgrade Welverdiend Sport Stadium 

Revenue 

780,000 

780,000 







TOTAL 


780,000 

780,000 
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4.13 WASTE MANAGEMENT 


No 

Project Description 

Funding 

Source 

Total budget 

Scheduling of total budget cost estimate over MTREF period 

Prioriti 

Zation 

Scores 




Budget 

Secured 

2012/13 

Unsecured 

2012/13 

2013/14 

2014/15 



1 

Rehabilitation of Phase 1 of Carletonville 
Landfill Site 

MIG 

2,232,520 

1,860,433 


372,087 


1 

251 

2 

Upgrading of Welverdiend Drop-off Facility 

MIG 

1,672,247 

1,393,539 


278,708 


1 

303 


TOTAL 


3,904,767 

3,253,972 


650,795 





4.14 DEVELOPMENT PLANNING 


No 

Project Description 

Funding 

Source 

Total budget 

Scheduling of total budget cost estimate over MTREF period 

Prioriti 

zation 

Scores 




Budget 

Secured 

2012/13 

Unsecured 

2012/13 

2013/14 

2014/15 



1 

Land Expropriation Kokosi Ext. 6 

Revenue 

5,000,000 

5,000,000 






2 

Khutsong South Ext. Land Acquisition 

Gauteng Dept 

Human 

Settlement 

14,168,698 

14,168,698 







TOTAL 


19,168,698 

19,168,698 
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4.15 PUBLIC SAFETY 


No 

Project Description 

Funding 

Source 

Totai budget 

Scheduling of totai budget cost estimate over MTREF 
period 

Prioriti 

zation 

Scores 




Budget 

Secured 

2012/13 

Unsecured 

2012/13 

2013/14 

2014/15 



1 

New Drivers License Centre (C/ville) 

Revenue 

786,500 

786,500 





104,5 

2 

Emergency housing 

Revenue 

1,447,500 

1,447,500 





85,5 

3 

Upgrade Testing Stations 

Revenue 

400,000 

400,000 






4 

Palisade Fencing at C/ville Testing Ground 

Revenue 

400,000 

400,000 





114 


TOTAL 


3,034,000 

3,034,000 







5. The following table indicates the Khutsong Resettlement Plan and Projects Overview: 
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Estimated Total Cost of Service 


ITEM 

PROJECT 

UNIT 

QUANTITY 

RATE 

TOTAL 

PHASE 1 

TOTAL 

PHASE 2 

TOTAL 

PHASE 3 

TOTAL OF ALL 

PHASES 

1 

LAND 








1.1 

ACQUISITION OF LAND (2007 VALUATION) - PHASE 1 &2 

ha 

482 

28 730 

13 847 863 



13 847 863 

1.2 

SHORTFALL OF LAND - PHASE 3 

stands 

10233 

2 083.93 



21 324 856 

21 324 856 

1.3 

Pre-olannine & Planning Phase for 10233 stands 

stands 

10233 

1 044.35 



10 686 834 

10 686 834 










2 

BULK INFRASTRUCTURE 








2.1 

PHASE 1 (+ 5500 STANDS! 








2.1.1 

BULK WATER & SEWER 

sum 

1 

103 099 779 

103 099 779 



103 099 779 

2.1.2 

SURFACED ROADS & ASSOCIATED STORMWATER 

sum 

1 

93 432 795 

93 432 795 



93 432 795 

2.1.3 

BULK STORMWATER 

sum 

1 

101452 492 

101452 492 



101452 492 

2.1.4 

WWTP: WELVERDIEND 

sum 

1 

82 500 000 

82 500 000 



82 500 000 

2.1.5 

WELVERDIEND PUMPSTATION 

sum 

1 

7 671 728 

7 671 728 



7 671 728 

2.1 

PHASE 2 (+9352 STANDS) 








2.1.1 

BULK WATER & SEWER 

sum 

1 

57 000 000 


57 000 000 


57 000 000 

2.1.2 

SURFACED ROADS & ASSOCIATED STORMWATER 

sum 

1 

130 000 000 


130 000 000 


130 000 000 

2.1.3 

STORMWATER 

sum 

1 

100 000 000 


100 000 000 


100 000 000 

2.3 

PHASE 3 (10233 STANDS) 








2.3.1 

BULK WATER & SEWER 

sum 

1 

96 000 000 



96 000 000 

96 000 000 

2.3.2 

SURFACED ROADS & ASSOCIATED STORMWATER 

sum 

1 

197 000 000 



197 000 000 

197 000 000 

2.3.3 

STORMWATER 

sum 

1 

101000 000 



101 000 000 

101 000 000 

2.3.4 

WWTP: KHUTSONG 

sum 

1 

80 000 000 



80 000 000 

80 000 000 










3 

HOUSING 








3.1 

PHASE 1 








3.1.1 

IHDP 

stands 

5500 

55 706 

306 383 000 



306 383 000 

3.1.2 

GEOTECH VARIATION (± 15%) 

stands 

5500 

8 356 

45 957 450 



45 957 450 

3.1.3 

APRON SUBSIDY (Pending) 

stands 

5500 

6 943 

38 187 875 



38 187 875 

3.1.4 

LAND SURVEYING (Replacement of Pegs) 

stands 

5500 

273 

1 500 000 



1 500 000 

3.2 

PHASE 2 








3.2.1 

IHDP 

stands 

9352 

55 706 


520 962 512 


520 962 512 

3.2.2 

GEOTECH VARIATION (± 15%) 

stands 

9352 

8 356 


78 144 377 


78 144 377 

3.2.3 

APRON SUBSIDY (Pending) 

stands 

9352 

6 943 


64 933 274 


64 933 274 

3.2.4 

LAND SURVEYING (Replacement of Pegs) 

stands 

5500 

301 


1 655 500 


1 655 500 

3.3 

PHASE 3 








3.3.1 

IHDP 

stands 

1233 

55 706 



68 685 498 

68 685 498 

3.3.2 

CR Rental 

stands 

3900 

8 356 



32 588 010 

32 588 010 

3.3.3 

FLISP 

stands 

1500 

12 500 



18 750 000 

18 750 000 

3.3.4 

Formal Housing (3600) 

stands 

3600 

150 000 



540 000 000 

540 000 000 

3.3.5 

GEOTECH VARIATION (± 15%) 

stands 

10233 

9 675 



99 003 526 

99 003 526 

3.3.6 

APRON SUBSIDY (Pending) 

stands 

10233 

6 943 



103 551230 

103 551 230 

3.3.7 

LAND SURVEYING (Replacement of Pegs) 

stands 

10233 

314 



3 213 162 

3 213 162 


Final IDP 2012/13 Review 


May 2012 


Page 150 


3.4 

HOUSING : INTERNAL SERVICES (WATER. SEWER) 








3.4.1 

PHASE 1 (5500 STANDS) 








3.4. 1.1 

Internal Water & Sewer Services 

sta nds 

5500 

17 847 

98 158 500 



98 158 500 

3.4.2 

PHASE 2 (9352 STANDS) 








3.4.2. 1 

Internal Water & Sewer Services 

sta nds 

9352 

17 847 


171 772 000 


171 772 000 

3.4.3 

PHASE 3 (10233 STANDS) 








3.4.3. 1 

Internal Water & Sewer Services 

sta nds 

10233 

17 847 



219 162 000 

219 162 000 

4 

GENERAL REQUIREMENTS IN TERMS OF THE RoD 









PHASE 1 & 2 








4.1 

REHABILITATION SINKHOLES 

ha 

10.3 

3 007 670 

30 979 000 



30 979 000 

4.2 

FENCING AIRSTRIP RUNWAY 

km 

3.8 

1 129 592 

4 292 450 



4 292 450 

4.3 

FENCING OF SLIMES DAMS 

km 

4.5 

1 129 592 

5 083 164 



5 083 164 

4.4 

QUARRY SAFEGUARDING 

sum 

1 

923 525 

923 525 



923 525 

4.5 

RAILWAY LINE FENCING 

km 

24.8 

1 129 592 

11 295 920 

11 860 716 


23 156 636 

4.6 

ALLOWANCE FOR URBAN AGRICULTURE 

sum 

1 

9 462 302 

9 462 302 



9 462 302 

4.7 

RELOCATION OF GRAVES 

sum 

1 

2 000 000 

2 000 000 



2 000 000 

4.8 

REHABILITATION OF RELOCATED AREAS IN KHUTSONG 

sum 

1 

19 900 000 

6 360 000 

6 360 000 

7 180 000 

19 900 000 

4.9 

Redesign of Sawmill Area to limitthe impactofthe 
operation son the inhabitants 

sum 

1 

2 856 890 



2 856 890 

2 856 890 

4.9 

MASTER PLANS UPDATE (Wa te r; Stormwa te r; Traffi c 1 mpa ct. 
Borrow Pit Investigations, Geotech & EIA ) 

sum 

1 

12 000 000 

2 597 530 

3 900 000 

5 502 470 

12 000 000 

4.10 

Geotechnical Monitoring 

sum 

1 

704 446 

500 000 

76 000 

128 446 

704 446 


INTERNAL ROADS & STORMWATER 








4.8.1 

SURFACED ROADS (INTERNAL) - Pro-rata 5500 stands 

km 

48.9 

3 110 000 

152 079 000 



152 079 000 

4.8.2 

STORMWATER (1 NTERNAL) - Pro-ra ta 5500 stands 

km 

20.9 

2 599 000 

54 319 100 



54 319 100 

4.9.1 

SURFACED ROADS (INTERNAL) - Pro-rata 9352 stands 

km 

57.1 

3 110 000 


177 581 000 


177 581 000 

4.9.2 

STORMWATER (INTERNAL) - Pro-rata 9352 stands 

km 

25.1 

2 599 000 


65 234 900 


65 234 900 

4.10.1 

SURFACED ROADS (INTERNAL) - Pro-rata 10233 stands 

km 

88.9 

3 110 000 



276 572 300 

276 572 300 

4.10.2 

STORMWATER (1 NTERNAL) - Pro-ra ta 10233 stands 

km 

38.1 

2 599 000 



99 021 900 

99 021 900 
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5 

OTHER INFRASTRUCTURE 









PHASE 1. 2 & 3 








5.1 

ROAD BRIDGE OVER RAILWAY 

n o 

1 

55 000 000 

55 000 000 



55 000 000 

5.2 

PEDESTRIAN CROSSING (ROAD & RAIL) 

n o 

3 

12 000 000 

12 000 000 

12 000 000 

12 000 000 

36 000 000 

5.3 

PS9/1 ROAD WIDENING/DOUBLING 

sum 

10.2 

8 501 420 

86 714 484 



86 714 484 

5.4 

RESERVOIR REHABILITATION & GEOTECH STRUDY 

sum 

1 

4 500 000 

4 500 000 



4 500 000 

5.5 

PUBLICTRANSPORT HUB 

sum 

1 

45 000 000 

22 500 000 

22 500 000 


45 000 000 










6 

EXISTING SERVICES 









PHASE 2 & 3 








6.1 

OLD KHUTSONG - UPGRADING EXT 2 & 3 INFRASTRUCTURE 

sta nds 

2100 

28 762 


30 200 100 

30 200 100 

60 400 200 










7 

PROJECT MANAGEMENT 








7.1 

Phase 1- PROJECT MANAGEMENT UNIT (PMU) 

% 

0.03 

1 352 797 957 ” 

40 583 939 



40 583 939 

7.2 

Phase 2 - PROJECT MANAGEMENT UNIT (PMU) 

% 

0.03 

1 454 180 379 ” 


43 625 411 


43 625 411 

7.2 

Phase 2 - PROJECT MANAGEMENT UNIT (PMU) 

% 

0.03 

2 024 427 221 



60 732 817 

60 732 817 


Allowance need to be made forEscalation ± 10% 









Provi s i o n fo r Se cto r De pa rtme n ts ; El ectri ci ty ( R618 893 120-00) and Innovations (R165 561 000-00 

) not included 














TOTAL PROJECT 




1 393 381 896 

1 497 805 790 

2 085 160 038 

4 976 347 724 











DEPARTMENT OF MINERAL & ENERGY (DME) & NER 








1 

PHASE 1 (14582 STANDS) 








1.1 

ELECTRICITY BULK 

sta nds 

14852 

12 793 

190 000 000 



190 000 000 

1.2 

ELECTRICITY INTERNAL RETICULATION 

sta nds 

14852 

12 611 

340 000 000 



340 000 000 

1.3 

STREET LIGHTI NG 

sta nds 

14852 

1 911 

55 000 000 



55 000 000 

2 

PHASE 2 (10233 STANDS) 








2.1 

ELECTRICITY BULK 

sta nds 

10233 

9 949 


101 805 000 


101 805 000 

2.2 

ELECTRICITY INTERNAL RETICULATION 

sta nds 

10233 

13 115 


134 206 041 


134 206 041 

2.3 

STREET LIGHTI NG 

sta nds 

10233 

1 987 


20 333 217 


20 333 217 


TOTAL ELECTRICAL SERVICES 




585 000 000 

256 344 257 


841 344 257 









INNOVATIONS 








1 

Rain Watertanks (3000 litre) 

sta nds 

25085 

3 000 

44 556 000 

30 699 000 


75 255 000 

2 

Solar Heated Geyser 

sta nds 

25085 

3 600 

53 467 200 

36 838 800 


90 306 000 


TOTAL INNOVATIONS 




98 023 200 

67 537 800 


165 561 000 
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SOCIAL AMENITIES to be updated for 25085 Stands (Stands as identified in Town Planning Layout) Estimated cost and min sizes as per MIG Guidelines 


1 

CLI NICS 

n o 

2 

8 480 OOO 

16 960 OOO 



16 960 OOO 

2 

CRECHES 

n o 

4 

12 735 900 

12 735 900 

12 735 900 

25 471 800 

50 943 600 

3 

EARLY CHILDHOOD DEVLEOPMENT CENTRE 

n o 

1 

7 000 OOO 

7 OOO OOO 



7 OOO OOO 

4 

PRIMARY SCHOOL (Possible funding GDE) 

n o 

3 

36 061 200 


36 061 200 

72 122 400 

108 183 600 

5 

SECONDARY SCHOOLS (Possible funding GDE) 

n o 

1 

41 128 000 


41 128 OOO 


41 128 OOO 

6 

COMMUNITY FACILITIES 

n o 

5 

18 682 235 

18 682 235 

37 364 470 

37 364 470 

93 411 175 

7 

SPORT STADIUM 

n o 

? 

33 816 650 


33 816 650 


33 816 650 

8 

MPCC (Pol i ce; Paypoi nt; Wa rd Offi ce; etc) @ R21012.43/m^ 
min area ±600m^) 

n o 

3 

25 000 000 

25 OOO OOO 

25 OOO OOO 

25 OOO OOO 

75 OOO OOO 

9 

POST OFFICE 

n o 

1 

No of SbudqettabE confirmed by s e c to r d e p a rtm e n ts 

O 

10 

RELOCATION OF EXISTING BUSINESSES 

sum 

1 

38 643 360 

8 OOO OOO 

16 OOO OOO 

14 643 360 

38 643 360 

11 

MPCC (MULTI-PURPOSE HALL) / SPORT CENTRES @ 
R23365.66/m2) 

No 

2 

20 561 781 


20 561 781 

20 561 781 

41 123 562 

12 

LIBRARY ((S) R3780/m^ (bid) & R750/m^ (ext works) 

n o 

1 

8 000 OOO 


8 000 OOO 


8 OOO OOO 

13 

ORPHANAGE (MIG = R142251.23/orp h a n ) 

n o 

0 

No of SbudqettabE confirmed by s e c to r d e p a rtm e n ts 

O 

14 

BUSI NESS STANDS 

n o 

8 

No of Sbudqett 

□ be c q n f irm ed by sectordepa rtm e n ts 

O 

15 

BUSINESS MULTI-MODAL 

n o 

2 

No of Sbudqett 

□ be c q n f irm e d b 

! sectordepa rtm e n ts 

O 

16 

TAXI RANK (Street Tra d i n g Al 1 owa n ce R2093/m^) 

n o 

2 

10 600 000 

lO 600 OOO 

10 600 000| 

21 200 OOO 

17 

MULTI NODAL TRANSPORT FACILITY 

n o 

0 

No of Sbudqett 

□ be c q n f irm ed by sectordepa rtm e n ts 

O 

18 

INTER NODAL TRANSPORT FACILITY 

n o 

0 

No of Sbudqett 

□ be c q n f irm e d b 

! sectordepa rtm e n ts 

O 

19 

PEDESTRIAN WALKWAYS (±8068.45) 

h a 

0.81 

4 468 695 

1 500 OOO 

1 200 000| 1 768 695 

4 468 695 

20 

PUBLIC OPEN SPACES (±37,3 ha) (@ ±R7256-94/m^) 

n o 

32 

No of SbudoBtt 

□ be c q n f irm ed by sectordepa rtm e n ts 

O 

21 

SOCIAL HOUSING 

n o 

0 

No of Sbudqett 

□ be c q n f irm ed by sectordepa rtm e n ts 

O 

22 

STATION (Street Trading R9088.27/4m^ u n i t) 

n o 

3 

19 318 500 


15 900 OOO 

31 800 OOO 

47 700 OOO 

23 

CHURCHES (MIG = R9483.42/m^) [Re 1 oca ti o n & Se rvi ce s ) 

n o 

7 

17 418 848 

34 837 695 

52 256 543 

34 837 695 

121 931 933 

24 

OLD AGE HOMES (MIG = R 142251. 23/i n h a b i ta nt) 

n o 

0 

No of S b u d q e t to be confirmed b 

! sectordepa rtm e n ts 

O 

25 

SOLID WASTE TRANSFER STATIONS (±3) 

n o 

? 

5 000 OOO 

5 OOO OOO 

5 000 OOO 

5 OOO OOO 

15 OOO OOO 

26 

CEMETERY (inci Mu s 1 i m Se cti on ) 

n o 

? 

15 000 000 


10 OOO OOO 


lO OOO OOO 

To be nc 

No Cre 

Xed: There is only 1 Institutional and 1 Municipal Stand allowed for in Ext 1 - 
che; etc - Propose that MPCC be developed on Institutional stand that include 
Rank could perhaps be developed on 1 of the PC 

no Taxi Ran 

3S for Cllinic; 

S stands 

k; No Busines 

Police Station 

ses; No Schools; 

& Creche. A taxi 






TOTAL SOCIAL AMENITIES 




140 315 830 

325 624 543 

268 570 201 

734 510 574 
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ITEM 

PROJECT 

TOTAL OF ALL 

PHASES 

YEARl 

Apr 2008/09 

YEAR2 

Apr 2009/10 

YEAR 3 

Apr 2010/11 

YEAR 4 

Apr 2011/12 

YEAR 5 

Apr 2012/13 

YEAR 6 

Apr 2013/14 

1 

LAND 








1.1 

ACQUISITION OF LAND (2007 VALUATION) - PHASE 1 &2 

13 847 863 

13 847 863 






1.2 

SHORTFALL OF LAND - PHASE 3 

21 324 856 


21 324 856 





1.3 

Pre-p lanning & Planning Pha s e for 10233 s ta nds 

10 686 834 


lO 686 834 














2 

BULK INFRASTRUCTURE 








2.1 

PHASE 1 (± 5500 STANDS) 








2.1.1 

BULK WATER & SEWER 

103 099 779 

3 728 236 

34 061 212 

22 810 331 


31 250 OOO 

11 250 OOO 

2.1.2 

SURFACED ROADS & ASSOCIATED STORMWATER 

93 432 795 


7 432 795 


42 OOO OOO 

22 OOO OOO 

22 OOO OOO 

2.1.3 

BULK STORMWATER 

lOl 452 492 


35 472 295 

1 120 167 

25 360 030 

28 500 OOO 

11 OOO OOO 

2.1.4 

WWTP: WELVERDIEND 

82 500 OOO 




3 700 OOO 

3 800 OOO 

35 OOO OOO 

2.1.5 

WELVERDIEND PUMPSTATION 

7 671 728 



171 728 


7 500 OOO 


2.1 

PHASE 2 (±9352 STANDS) 








2.1.1 

BULK WATER & SEWER 

57 OOO OOO 






35 OOO OOO 

2.1.2 

SURFACED ROADS & ASSOCIATED STORMWATER 

130 OOO OOO 






50 OOO OOO 

2.1.3 

STORMWATER 

lOO OOO OOO 






25 OOO OOO 

2.3 

PHASE 3 (10233 STANDS) 








2.3.1 

BULK WATER & SEWER 

96 OOO OOO 







2.3.2 

SURFACED ROADS & ASSOCIATED STORMWATER 

197 OOO OOO 







2.3.3 

STORMWATER 

lOl OOO OOO 







2.3.4 

WWTP: KHUTSONG 

80 OOO OOO 
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ITEIVI 

PROJECT 

TOTAL OF ALL 

PHASES 

YEARl 

Apr 2008/09 

YEAR2 

Apr 2009/10 

YEAR 3 

Apr 2010/11 

YEAR 4 

Apr 2011/12 

YEAR 5 

Apr 2012/13 

YEAR 6 

Apr 2013/14 

3 

HOUSING 








3.1 

PHASE 1 








3.1.1 

1 HOP 

306 383 OOO 



47 962 866 

35 596 134 

222 824 OOO 


3.1.2 

GEOTECH VARIATION (± 15%) 

45 957 450 



7 194 430 

5 339 420 

33 423 600 


3.1.3 

APRON SUBSIDY (Pending) 

38 187 875 



1 079 164 

800 913 

36 307 798 


3.1.4 

LAND SURVEYING (Replacement of Pegs) 

1 500 OOO 





1 500 OOO 


3.2 

PHASE 2 








3.2.1 

1 HDP 

520 962 512 






lO OOO OOO 

3.2.2 

GEOTECH VARIATION (± 15%) 

78 144 377 






1 500 OOO 

3.2.3 

APRON SUBSIDY (Pending) 

64 933 274 






225 OOO 

3.2.4 

LAND SURVEYING (Replacement of Pegs) 

1 655 500 






33 750 

3.3 

PHASE 3 








3.3.1 

1 HDP 

68 685 498 







3.3.2 

CR Re nta 1 

32 588 OlO 







3.3.3 

FLI SP 

18 750 OOO 







3.3.4 

Formal Housing (3600) 

540 OOO OOO 







3.3.5 

GEOTECH VARIATION (± 15%) 

99 003 526 







3.3.6 

APRON SUBSIDY (Pending) 

103 551 230 







3.3.7 

LAND SURVEYING (Replacement of Pegs) 

3 213 162 







3.4 

HOIISIISIC; : IIMTFRIMAL SERVICES / WATER . SEWERS 








3.4.1 

PHASE 1 (5500 STANDS) 








3.4. 1.1 

Internal Wa te r & Se we r Se rvi ce s 

98 158 500 

28 OOO OOO 

70 158 500 





3.4.2 

PHASE 2 (9352 STANDS) 








3.4.2. 1 

Internal Wa te r & Se we r Se rvi ce s 

171 772 OOO 





40 874 OOO 

90 657 OOO 

3.4.3 

PHASE 3 (10233 STANDS) 








3.4.3. 1 

Internal Wa te r & Se we r Se rvi ce s 

219 162 OOO 







4 

GENERAL REQUIREMENTS IN TERMS OF THE RoD 









PHASE 1 & 2 








4.1 

REHABILITATION SINKHOLES 

30 979 OOO 





8 278 OOO 

lO 487 OOO 

4.2 

FENCI NG Al RSTRI P RUNWAY 

4 292 450 





2 450 OOl 


4.3 

FENCING OF SLIMES DAMS 

5 083 164 






2 800 OOl 

4.4 

QUARRY SAFEGUARDING 

923 525 





923 525 


4.5 

RAILWAY LINE FENCING 

23 156 636 




23 156 636 



4.6 

ALLOWANCE FOR URBAN AGRICULTURE 

9 462 302 





2 500 OOO 

3 OOO OOO 

4.7 

RELOCATION OF GRAVES 

2 OOO OOO 





2 OOO OOO 


4.8 

REHABILITATION OF RELOCATED AREAS IN KHUTSONG 

19 900 OOO 





3 500 OOO 

4 800 OOO 

4.9 

Redesign of Sawmill Area to limitthe impactof the 
operation son the inhabitants 

2 856 890 






2 856 890 

4.9 

MASTER PLANS UPDATE (Water; Stormwater; Traffic Impact, 
Borrow Pit Investigations, Geotech St EIA ) 

12 OOO OOO 




2 597 530 

3 900 OOO 

2 751 235 

4.10 

Geotechnical Monitoring 

704 446 





500 OOO 

80 OOO 


INTERNAL ROADS & STORMWATER 








4.8.1 

SURFACED ROADS (INTERNAL) - Pro-rata 5500 stands 

152 079 OOO 





41 OOO OOO 

111 079 OOO 

4.8.2 

STORMWATER (INTERNAL) - Pro-rata 5500 stands 

54 319 lOO 





18 802 161 

35 516 939 

4.9.1 

SURFACED ROADS (INTERNAL) - Pro-rata 9352 stands 

177 581 OOO 







4.9.2 

STORMWATER (INTERNAL) - Pro-rata 9352 stands 

65 234 900 







4.10.1 

SURFACED ROADS (INTERNAL) - Pro-rata 10233 stands 

276 572 300 







4.10.2 

STORMWATER (INTERNAL) - Pro-rata 10233 stands 

99 021 900 
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6. MINING SOCIAL LABOUR PLANS 


6.1 ANGLOGOLD ASHANTI 


ENTERPRISE DEVELOPMENT: WEST WITS OPERATIONS & LABOUR SPENDING 

AGA. Ref 

Project Description 

Total 

2012 

2013 

2014 

WW ED 1 

ED Peanut butter factory 

Rl, 200, 000 

Rl,200,000 



WW ED 2 

Ed cooking Oil production plant 

R4, 000, 000 

R,000,000m 

R2,000,000 


WW ED 3 

ED fish & chips outlet (franchise) 

R570 000 

R570 000 



WW ED 4 

ED Landscaping Project 

R586 000 

R586 000 



WW ED 5 

ED Trailer Manufacturing 

R150 000 

R150 000 



WW ED 6 

ED Small children events 

R43 000 

R43 000 



Total West Wits commitments (SLP 2010) 

R6,500,000 

R4,500,000 

R2,000,000 


LS ED 7 

ED Enterprise development new ventures (ORT) 50% 

R3,700,000 

R2,500,000 

R625 000 

R626 000 

WW ED 8 

ED Agric projects 

R4,000,000 

R1,000,000 

R2,000,000 

R1,000,000 

WW ED 9 

ED Bakery Merafong 

R439 000 

R439 000 



WW ED 10 

ED Building material project 

R2,000,000 

R2,000,000 



WW ED 11 

ED Laundry services 

R29 000 

R29 000 



WW Ed 12 

ED Enterprise development new ventures 

R30,000,000 

R10,000,000 

R10,000,000 

R10,000,000 

Total ED Projects added to revised West Wits SLP to meet SLP 
expectation 

R40,000,000 

R15, 900,000 

R12, 600,000 

Rl 1,600,000 

TOTAL ENTERPRISE DEVELOPMENT 

R46,700,000 

R20,500,000 

R14,600,000 

Rl 1,600,000 
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6.1 ANGLOGOLD ASHANTI (Cont.) 


LOCAL ECONOMIC DEVELOPMENT: WEST WITS OPERATIONS & LABOUR SPENDING 

AGA. Ref 

Project Description 

Totai 

2011 

2012 

2013 

2014 

WW ED 1 

LED Urban planning & 
formalization of non-urban AGA 
land & property holdings 

R7, 000, 000 


R7,000,000 



WW ED 2 & 
LS LED 2 

LED Waste management 

R3, 000, 000 

R1,000,000 

R1,000,000 

R1,000,000 


WW ED 3 

LED sub-Acute Hospital (Review 
replace with Westcol) 

R2,000,000 


R1,000,000 

R1,000,000 


WW ED 4 

LED Business development park 

R15,000,000 


R5,000,000 

R5,000,000 

R5,000,000 

WW ED 4 

LS LED 4 

Led Business development park 
(ORT) 




R5,000,000 

R5,000,000 

Total LED West Wits commitments (SLP 

2010) 

R27, 000,000 

R1,000,000 

R14,000,000 

R7,000,000 

R5,000,000 

LS ED 5 

LED Community parks 

R1,000,000 


R1,000,000 



LS ED 6 

LED Schools Lab's (ORT) 

R3,000,000 

R1,000,000 


R1,000,000 

R1,000,000 

LS ED 7 

LED Life stock Development (ORT) 

R1,000,000 

R1,000,000 

R439 000 



LS ED 8 

LED Waste minimization (ORT) 

R2,000,000 

R2,000,000 




LS ED 9 

LED Schools 

R10,000,000 


R2, 000, 000 

R4,000,000 

R4,000,000 

LS ED 10 

LED Community development 
programme (ORT) 

R2,500,000 


R2,500,000 



ED Projects added to revised West Wits SLP 
to meet SLP expectation 

R19, 500,000 

R4,000,000 

R5,500,000 

R5,000,000 

R5,500,000 

TOTAL ENTERPRISE DEVELOPMENT 

R46,500,000 

R5,000,000 

R19,500,000 

R17,000,000 

R15,000,000 
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6.2 GOLDFIELDS LOCAL DEVELOPMENT PROJECTS 2012 FOR MERAFONG 


Project Name 

Project 

Description 

Project Status 

Employment 

Remarks 

Budget 

Blybank Clinic 
and other 
Infrastructure 

Gold Fields has 
committed into 
building social 
infrastructure at 
Blybank 

Township. The 
social 

infrastructure 
includes a clinic 
and a community 
hall. 

This 

infrastructure is 
aimed at 
improving the 
living conditions 
at Blybank. 

The building 
plans for the 
clinic are 
finalized; 
discussion 
pertaining to 
other 

infrastructure 
needs to be 
taken further 
with the 
municipality. 

Need to sign an 
MOU with all the 
parties involved 
before 
construction 
takes place. 

The project will 
employ local 
people during 
the construction 
phase and 
permanent 
employment will 
be generated 
when the 
projects are 
finalized. 

Need to fast 
track the MOU 
process so 
that 

construction 
can start 

R 4,000,000.00 

Blybank 

Agricultural 

Project 

Gold Fields has 
committed to 
assisting the 
community of 
Blybank with 
capacity building 
related to 
farming. A 
community 
project has been 
established, that 
include chicken, 
vegetables, 
piggery. 

A cooperative 
has been 
established 
(Tumang) with 

12 people. Land 
for farming has 
been allocated. 
Procurement of 
a service 
provider to 
implement the 
project and to 
provide 
mentorship to 
the community. 

12 people 
directly own the 
project and there 
will be indirect 
employment, the 
quantity of which 
is not known at 
the moment. 


R 1,000,000 

Merafong 

Waste Project 

The project is a 
collaborative 
project between 
Gold Fields, Anglo 
Gold Ashanti, 
Flarmony and the 
municipality and 
other surrounding 
mines. The 
objective is to 
develop a mega 
waste recycling 
project for 
Merafong starting 
with small buy- 
back recycling 
centres. The first 
area will be 
Khutsong 

The three mines 
have agreed on 
the budget, a 

MOA has been 
drafted and 
accepted by the 
mines, the full 
project scope is 
finalized. 

About 15 
permanent 
people will be 
employed, 
however every 
household can 
benefit if they 
bring their 
recyclable waste 
to the project. 

They will get 
paid per kilogram 
of recyclable 
waste brought to 
the project. 

Each mine is 
contributing a 
third of the 
total amount 
required for 
the first year 
of the project. 

R 667,000.00 
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6.2 GOLDFIELDS LOCAL DEVELOPMENT PROJECTS 2012 FOR MERAFONG (Cont.) 



Alien Invader 
Species 
Eradication 
Project 

The project entails 
eradicating alien 
invader species 
trees in the land 
belonging to Gold 
Fields using 
communities. 

Project not 
initiated yet. In 
a process of 
appointing a 
service provider 
to do a 
feasibility and 
draw a detailed 
business plan. 

Potential to 
create more 
than 25 jobs 

Discussion with 
the municipality 
on the possible 
community 
beneficiaries 

R 1,500,000.00 

Estabiishment 
of Gold Fields 
Business 

Support Centre 

The objective of 
the project is to 
support Merafong 
SMMEs with 
vendor registration 
onto Gold Fields 
data base and full 
enterprise 
development and 
support. 

Facilities for the 
centre have 
been identified. 
Full business 
plan for the 
centre is being 
developed 


Engagement 
with Merafong 
on identification 
of local SMMEs 
that need 
support 

R 1,000,000.00 

Community 
Portable Skills 
Programme 

Training of 
communities 
especially youth on 
portable skills 

No progress yet 

A total of 250 
people to be 
trained in 

2012 

agreement on 
the skills 
required and a 
selection 
process needs 
to be discussed 
with the 
municipality 







R8 167 000 
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6.3 MERAFONG CRUSHERS 


PROJECT 

BUDGET 

2012/13 

Renovation of a building used as skills development in the 
past. 

R250,000 

R250,000 


6.4 AFRICA BEST MINERALS 


PROJECT 

BUDGET 

2012/13 

2013/14 

2014/15 

2015/16 

2016/17 

Development of Boiteko 
SMH School ground 

R387 000 

R30 000 

R72 000 

R85 000 

R95 000 

R105 000 


6.5 HARMONY GOLD MINE 


PROJECT 

BUDGET2012/13 

Phase 2 Khutsong bottle store 

R4,000,00 

Waste Management Buy-back Centre 

R667,000 

TOTAL 

R 4,667,000 
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KEY PERFORMANCE AREA 2: PROMOTE LOCAL ECONOMIC DEVELOPMENT 


Goal 2: To promote local economic development 


STRATEGIC 

OBJECTIVES 


PERFORMANCE INDICATOR 

TARGET 

11/12 

TARGET 

12/13 

TARGET 

13/14 

TARGET 

14/15 

TARGET 

15/16 

Economic 

• 

FTE jobs created through infrastructure projects (n) 

260 

436 

543 

600 

680 

development 

• 

Internal LED projects planned versus implemented (%) 

100 

100 

100 

100 

100 


• 

External LED projects facilitated planned versus implemented (%) 

100 

100 

100 

100 

100 


• 

GDS business plans planned versus actual submitted (%) 

100 

100 

100 

100 

100 


• 

Business licenses required versus actual (%) 

85 

70 

75 

80 

85 


• 

Street trading facilities occupancy rate (%) 

95 

95 

95 

95 

95 


• 

SMME business initiatives planned versus implemented (%) 

100 

100 

100 

100 

100 


• 

BBBEE spent on capital budget versus actual (%) 

60 

62 

65 

65 

65 


• 

Jobs created through community works programme (n) 

2150 

1200 

1200 

1200 

1200 

Social 

• 

Library services planned versus provided (%) 

100 

100 

100 

100 

100 

development 

• 

Traffic services planned versus provided (%) 

100 

100 

100 

100 

100 


• 

Decrease in security breaches (%) 

30 

40 

50 

55 

60 


• 

Integrated social development interventions plan available (n) 

(HIV, vulnerable groups, youth, indigent management, sports, arts 
and culture development, etc.) 

1 

1 

1 

1 

1 


• 

% of the plan implemented 

100 

100 

100 

100 

100 

Rural 

development 

• 

Rural development initiatives planned versus implemented (%) 

- 

- 

100 

100 

100 


NB: KPA 2 is integrated with KPA 6 Spatial Development Framework. 
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KEY PERFORMANCE AREA 3: MUNICIPAL TRANSFORMATION AND ORGANIZATIONAL DEVELOPMENT 


Goal 3: To ensure municipal transformation and organizational development 


STRATEGIC OBJECTIVES 

PERFORMANCE INDICATOR 

TARGET 

11/12 

TARGET 

12/13 

TARGET 

13/14 

TARGET 

14/15 

TARGET 

15/16 

Business management / 
leadership 

(Strateaic oositionina. 

Oraanizational 

culture. Stakeholder 
relations 

management / 
communication, 

Business performance 
management) 

• Policies planned to be developed / reviewed versus developed 
/ reviewed (%) 

100 

100 

100 

100 

100 

• Organizational climate / employee satisfaction rating (%) 

- 

43 

- 

50 

- 

• Internal client satisfaction rating (%) 

- 

45 

- 

50 

- 

• External client satisfaction rating (%) 

45 

48 

50 

53 

55 

• Performance against SLA's requirements (%) 

80 

80 

80 

80 

80 

• Stakeholder consultative forums planned to be established 
versus established (%) 

70 

70 

70 

70 

70 

• Clean audit report (n) 

- 

1 

1 

1 

1 

• Unqualified audit report (n) 

1 

- 

- 

- 

- 

• Performance management system cascaded (%) 

20 

30 

40 

50 

60 

Resource management 







Human Resource 
Management 

• Funded positions filled (%) 

90 

90 

90 

90 

90 

• Skills development plan targets met (%) 

80 

80 

80 

80 

80 

• Equity targets met (%) 

90 

90 

90 

90 

90 

• Labour relations issues lodged versus attended to within 
regulatory guidelines (%) 

50 

60 

65 

70 

75 

ICT management 

• ICT master plan available (n) 

1 

1 

1 

1 

1 

• ICT planned versus available (%) 

50 

70 

80 

90 

90 

Record / knowledge 
Management 

• Knowledge management interventions planned versus 
implemented (%) 

100 

100 

100 

100 

100 

Asset management 

• Asset management plan developed versus implemented (%) 

70 

80 

90 

90 

90 
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Merafong City Local Municipality is a Category B municipality with an Executive Mayor Governance system. 
The Executive Mayor is supported by 10 full time Mayoral committee members who are responsible for 
heading their respective portfolios. The Mayoral Committee members chair their respective Section 80 
Committees to which specific departments report. 

The Speaker is the Chairperson of Council and is responsible for overseeing the functioning of Council 
Merafong City Local Municipality is a Category B municipality with an Executive Mayor Governance system. 
The Executive Mayor is supported by 10 full time Mayoral committee members who are responsible for 
heading their respective portfolios. The Mayoral Committee members chair their respective Section 80 
Committees to which specific departments report. 

The Speaker is the Chairperson of Council and is responsible for overseeing the functioning of Council 
and its committees. The office of the Speaker is further responsible for the establishment and functioning 
of ward committees. 

The Chief Whip is responsible for ensuring compliance to the code of conduct by Councillors. MCLM 
consists of 28 wards in terms of Section 18 (3) of the local government: Municipal Structures Act, 1998 
(Act 117 of 1998) which constitutes 28 Ward Councillors and 24 Proportional Representative Councillors. 

and its committees. The office of the Speaker is further responsible for the establishment and functioning 
of ward committees. 

The Chief Whip is responsible for ensuring compliance to the code of conduct by Councillors. MCLM 
consists of 28 wards in terms of Section 18 (3) of the local government: Municipal Structures Act, 1998 

(Act 117 of 1998) which constitutes 28 Ward Counci Hors and 24 Proportionai Representative Counci Hors. 
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The following diagrams indicate the functional integration between the components of the Council: 


FUNCTIONING OF COUNCIL 



Delegations of 
Powers and 
Functions 
Sec 80 
Committees 


Executive Mayor 
empowered with 
executive authority ^ 
derived from 
delegation 


Sec. 80 


Committee 


Sec. 80 


/ 


Duties & 


Responsibilities 


Sec. 79 & 80 Com. 



Create reports and 
Submit it to the 
Executive Mayor 
For consideration 


Committee 






Executive Mayor 
evaluates reports 
received from committees 
from the municipal 
council In terms of sec. 
56 . 

If delegated -Concludes 
Otherwise refers with a 
recommendation to 
Council 
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KEY PERFORMANCE AREA 4: MUNICIPAL FINANCIAL VIABILITY AND MANAGEMENT 


Goal 4: To ensure municipal financial viability and management 


STRATEGIC OBJECTIVES 

PERFORMANCE INDICATOR 

TARGET 

11/12 

TARGET 

12/13 

TARGET 

13/14 

TARGET 

14/15 

TARGET 

15/16 

Financial viability 

• Outstanding debtors to revenue (%) 

22.8 

22.8 

22.8 

22.8 

22.8 

• Outstanding service debtors divided by revenue received (ratio) 

2.7 

2.7 

2.7 

2.7 

2.7 

• Labour cost to total income (%) 

30 

30 

30 

30 

30 

• Revenue collected actual versus planned (%) 

82 

84 

87 

87 

90 

Financial management 

• Variance on operational budget spent (%) 

10 

10 

10 

10 

10 

• Variance on capital budget spent (%) 

15 

15 

15 

15 

15 

• Increase in the collection rate of traffic fines (%) 

10 

10 

10 

10 

10 

• Creditors paid within 30 days (%) 

100 

100 

100 

100 

100 

• Goods / seryices / assets planned to be procured yersus procured 
within specified standards (%) 

70 

80 

90 

90 

90 
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3.21 FISCAL PLAN 


MERAFONG CITY LOCAL MUNICIPALITY FISCAL PLAN FOR THE MEDIUM TERM EXPENDITURE 

FRAMEWORK FOR 2012/2013 TO 2014/2015 

PURPOSE 


One of the activities of the compilation of the Integrated Development Plan is to compile a comprehensive 
financial plan for next three years for Merafong C/fy Local Municipality. 

BACKGROUND 


In essence a financial plan encompasses the development, implementation, and evaluation of a long-term 
plan for the provision of basic municipal services and capital assets. Such a plan aims to help Municipal 
Councillors and other decision makers make informed choices about the provision of basic services and 
capital assets and to promote stakeholder participation in the process. 

Such a financial plan should set out the municipalities estimated expenditure over the medium-term that is 
the next three financial years, based on its goals and objectives, as well as the resources necessary to 
achieve this. In addition, the financial plan must set out where funding for the planned expenditure will 
come from. The preparation of a comprehensive financial plan will enable the municipality to assess its 
performance in relation to its service delivery goals, link its budget to the IDP and exercise effective 
financial control. 

The approach is based on the premise that sound financial planning involves more than forecasting 
previous year's expenditure and income based on historic trends. Such an approach assumes that historic 
trends will continue into the future. Given the significant changes, which have swept through the local 
government sphere since 5 December 2000, we believe that forecasting alone is of limited value for 
financial planning purposes. 

The approach to the preparation of a detailed financial plan for the Merafong City Local Municipality 
involves the following phases: 


Phase 1 Phase 2 Phase 3 Phase 4 Phase 5 


Planned 

Financing 


Identify 
Sources of 
Revenue 


Prepare 

Revenue & 

Expenditure 

Plan 


Compile & 

Recommend 
Financial Policies 


Prepare 

Financial 

Plan 

Summary 


1.3 PHASE 2: PLANNED FINANCING 

Upon completion of the status quo assessment, resulting in an exact understanding of the council's 
financial position, the next phase was to determine the councils financing need over the medium-term. In 
other words, determine what expenditure the Municipality plans to undertake over the medium-term. This 
phase involved: 

Reviewing the Municipality's planned capital programme and the anticipated expenditure. 

In this regard we reviewed the Municipality's IDP (Mini business plans) and in particular the projects which 
have been identified as priorities within the IDP. We also reviewed each Department's planned capital 
programme, as many departmental capital projects, normally does not form part of a typical IDP; Review 
service backlogs, new housing projects and population projections in order to determine service needs, 
which will have to be financed; 
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Reviewing the Municipality's proposed organizational structure and assessing its cost implications; 


Reviewing proposed community projects and programmes by Departments and assessing their cost 
implications; 

Identify factors, which influence expenditure levels; 

Compilation of an expenditure schedule relating to the day-to-day operations and needs of the 
Municipality (Operational Budget) 

PHASE 3: IDENTIFY SOURCES OF REVENUE 


The next step in the compilation of the financial plan was to identify the revenue base of the municipality. 
This phase included the following activities: 

Review alternative service delivery mechanisms, such as Municipal Service Partnerships and shared 
services and the relative merits and demerits of each alternative; 

Assess options for increasing user charges and fees based on factors such as the impact of inflation, other 
cost increases, the adequacy of the coverage of costs and current competitive rates. In addition we 
assessed the implications of increasing service charges and fees, including the financial impact on 
households, particularly poor ones; 

Review existing service charges and fees. Municipalities use service charges and fees to fund the provision 
of municipal services; 

Review the nature, extent, purpose and predictability of national and provincial grants and agency 
payments; 

Identify other revenue opportunities, such as leases, sale of non-core assets and the like; 

Identify revenue constraints, such as maximum service charges and poor payment levels; 

Identify potential threats to municipal revenue, including changes in grant allocations. 

Compilation of a revenue schedule based on daily operations and normal income sources. 

This process incorporates the tariff policy as the basis for determination of operational revenue; and 
Review findings from the Status Quo Report and adjust the revenue schedule accordingly. 

Overview of Budget Assumptions 

The 2012/13 - 2014/15 Medium Term Budget has been prepared within a highly volatile and highly 
uncertain economic environment, making the budgeting process even more challenging. 

Drastic changes have occurred within the global and domestic economy in the past two years, and these 
changes had a profound impact on the assumptions drawn to prepare the budget. 

The following aspects were taken into account in the preparation of the 2012/13 - 2014/15 Medium Term 
Budget. 

National Outcomes 

In January 2010, Cabinet adopted 12 outcomes within which to frame public-service delivery priorities and 
targets. Cabinet ministers have signed performance agreements linked to these outcomes. More detailed 
delivery agreements have since been developed to extend targets and responsibilities to national and 
provincial departments, agencies and municipalities. 

All municipalities are expected to take the 12 outcomes into consideration when reviewing their IDPs and 
developing their annual budgets for the 2012/13 MTREF. 

The percentage increases of both Eskom and Rand Water bulk tariffs are far beyond the mentioned 
inflation target. Given that these tariff increases are determined by external agencies, these tariffs are 
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largely outside the control of the Council. Discounting the impact of these price increases in lower 
consumer tariffs will erode the Council future financial position and viability 

The large increases and changes in property rates, and the change of the local economic conditions such 
as the down turn in the property market, trends in household incomes and unemployment are 
counterproductive, resulting in higher levels of non-payment and increased bad debts. 


Council will with the existing employee component not be in a position to execute the capital projects 
approved by council and rendering normal service delivery functions. 

Council's employee remuneration as a percentage of its total budget is 25.30%, which is well below the 
norm of 35%. Filling of vacancies were prioritized and the filling of vacancies in service rendering 
departments received priority. 

The rehabilitation of council's assets is the main focus in the 2012/2013 MTREF. 

Repairs and maintenance budget will grow by 50% in the current year's budget. Focus was placed this 
year of renewal of assets. 

The effective implementation of the credit control policy of council remains a challenge. Credit control will 
be rolled out to all areas within Merafong. 

The management of indigents remains the biggest challenge. The identification of indigents and the 
curtailing of their services within the limits of the subsidy are off utmost importance. 

In the past the biggest challenge that council faced was that MIG only funded certain projects. Local 
Economic Development projects could not be funded. Surplus funds were allocated to fund projects that 
cannot be funded through grants. 

PHASE 4: REVENUE AND EXPENDITURE PLAN 

The fourth phase involved finalizing a medium-term income and expenditure plan based on the various 
alternative service delivery options presented to Council, the financing need, the realistic level of revenue 
and the trade-offs made. 

A key component in determining future options, potential problems, and opportunities is the forecast of 
revenues and expenditures. The revenue and expenditure plan essentially involves combining the 
forecasting of revenues and the forecasting of expenditures into a single financial forecast. 

Background 

The application of sound financial management principles for the compilation of the Councils financial plan 
is essential and critical to ensure that the Council remains financially viable and that municipal services are 
provided sustainably, economically and equitably to all communities. 

The Councils business and service delivery priorities were reviewed as part of this year's planning and 
budget process. Where appropriate, funds were transferred from low- to high-priority programmes so as 
to maintain sound financial stewardship. A critical review was also undertaken of expenditures on noncore 
and 'nice to have' items. 

The Council has embarked on implementing a range of revenue collection strategies to optimize the 
collection of debt owed by consumers. Furthermore, the Council has undertaken various customer care 
initiatives to ensure the municipality truly involves all citizens in the process of ensuring a people lead 
government. 

National Treasury's MFMA Circular No. 58 and 59 were used to guide the compilation of the 2012/13 
MTREF. 
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The main challenges experienced during the compilation of the 2012/13 MTREF can be summarised as 
follows: 


• The on-going difficulties in the national and local economy; 

• Aging and poorly maintained water, roads and electricity infrastructure; 

• The need to reprioritise projects and expenditure within the existing resource envelope; 

• The increased cost of bulk water and electricity (due to tariff increases from Rand Water and 
Eskom), which is placing upward pressure on service tariffs to residents. Continuous high tariff 
increases are not sustainable - as there will be point where services will no-longer be affordable; 

• Wage increases for municipal staff that are not finalised and the high increases that continue to 
exceed consumer inflation, as well as the need to fill critical vacancies; 

• Affordability of capital projects - original allocations had to be reduced and the operational 
expenditure associated with prior year's capital investments needed to be factored into the budget 
as part of the 2012/13 MTREF process; and 

• Availability of affordable capital/borrowing. 

The following budget principles and guidelines directly informed the compilation of the 2012/13 MTREF: 

• Producing a Balanced Budget - ensuring that the expenditure is aligned to the revenue and that 
the Council has sufficient cash to meet its debt obligations. 

• Sustainability - endure that the capital investment is within the financial capacity of Council and 
ensure that there is continuous investment on the infrastructure maintenance and replacement in 
a medium to long term period. 

• Budget needs to respond to basics service delivery. 

• Stabilise the balance sheet - creating cash reserves to support and improve the current ratio and 
future capital investment capacity. 

• Stabilisation and protection of the revenue base. 

• Need to produce savings to facilitate the implementation of new programmes. 

• On-going costs should be funded with on-going revenues - aligning continuing expenditures with 
continuing revenues, on a level that can be reasonably sustained and reduce reliance on onetime 
funding. 

• Review all Council services and programs for operational efficiencies to improve service levels and 
delivery / managing the cost down. 

• The 2011/12 Adjustments Budget priorities and targets, as well as the base line allocations 
contained in the Adjustments Budget were adopted as the upper limits for the new baselines for 
the 2012/13 annual budget; 

• Tariff and property rate increases should be affordable and should generally not exceed inflation 
as measured by the CPI, except where there are price increases in the inputs of services that are 
beyond the control of the municipality, for instance the cost of bulk water and electricity. In 
addition, tariffs need to remain or move towards being cost reflective, and should take into 
account the need to address infrastructure backlogs; 

• There will be no budget allocated to national and provincial funded projects unless the necessary 
grants to the municipality are reflected in the national and provincial budget and have been 
gazetted as required by the annual Division of Revenue Act; 

In view of the aforementioned, the following table is a consolidated overview of the proposed 2012/13 

Medium-term Revenue and Expenditure Framework: 


Table 1 Consolidated Overview of the 2012/13 MTREF 



Adjustment 

Budget 

2011/12 

Budget Year 
2012/13 

Budget Year 
2013/14 

Budget Year 
2014/15 

R Thousands 





Total Operating Revenue 

942 404 

1 170 375 

1 114 672 

1 181 552 

Total Operating Expenditure 

1 018 724 

1 198 218 

1 139 437 

1 207 804 

(Surplus) / Deficit for the year 

(76 320) 

(27 844) 

(24 766) 

(26 251) 

Total Capital Expenditure 

304 893 

320 913 

144 397 

113 648 
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Total operating revenue has grown by 24 per cent or R228 million for the 2012/13 financial year when 
compared to the 2012/13 Adjustments Budget. For the two outer years, operational revenue will decrease 
by R55.7 and increase by R66.9 Million respectively, equating to a total revenue growth of R239 million 
over the MTREF when compared to the 2011/12 financial year. 

Total operating expenditure for the 2012/13 financial year has been appropriated at R1.198 million and 
translates into a budgeted deficit of R27.844 million. When compared to the 2011/12 Adjustments Budget, 
operational expenditure has grown by 17.6 per cent in the 2012/13 budget and decrease by R58 Million 
and increase by R68 Million for each of the respective outer years of the MTREF. The operating deficit for 
the two outer years will remains stable. These deficits are as of a result of depreciation costs on fair value 
adjustments on infrastructure assets. These deficits are funded from the accumulated surplus of R2.3 
billion. 

The capital budget of R320.9 Million for 2012/13 is 5.25 per cent more when compared to the 2011/12 
Adjustment Budget. A substantial portion of the capital budget will be funded from borrowing over MTREF 
with anticipated borrowings of R22 Million in 2012/2013 and R50 Million in the 2013/2014 financial year. 
Note that the Council has reached its prudential borrowing limits and so there is very little scope to 
substantially increase these borrowing levels over the medium-term. 

Section 18 Chapter 4 of the MFMA prescribed that an annual budget may only be funded from 
realistically anticipated revenues collected. 

The following aspects were taken into account when the budget was compiled. 

The average payment levels for the past three years were as follows: 

2008/2009 87.66% 

2009/2010 83.49% 

2010/2011 85.28% 

Rand Water will increase its tariffs 11.30% for the 2012/2013 financial year. 

Eskom will increase their tariffs by 13.50% Council can only increase its tariffs by 11. 03%% 


Operating Revenue Framework 

For Merafong City to continue improving the quality of services provided to its citizens it needs to generate 
the required revenue. In these tough economic times strong revenue management is fundamental to the 
financial sustainability of every municipality. The reality is that we are faced with development backlogs 
and poverty. The expenditure required to address these challenges will inevitably always exceed available 
funding; hence difficult choices have to be made in relation to tariff increases and balancing expenditures 
against realistically anticipated revenues. 

The municipality's revenue strategy is built around the following key components: 

• National Treasury's guidelines and macroeconomic policy; 

• Growth in the Council and continued economic development; 

• Efficient revenue management, which aims to ensure a 87.5 per cent annual collection rate for 
property rates and other key service charges; 

• Electricity tariff increases as approved by the National Electricity Regulator of South Africa 
(NERSA); 

• Achievement of full cost recovery of specific user charges especially in relation to trading services; 

• Determining the tariff escalation rate by establishing/calculating the revenue requirement of each 
service; 

• The municipality's Property Rates Policy approved in terms of the Municipal Property Rates Act, 
2004 (Act 6 of 2004) (MPRA); 

• Increase ability to extend new services and recover costs; 

• The municipality's Indigent Policy and rendering of free basic services; and 

• Tariff policies of the Council. 
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The following table is a summary of the 2012/13 MTREF (classified by main revenue source): 
Table 2 Percentage growth in revenue by main revenue source 


Description 

2010/11 

Current Year 2011/12 

2012/13 Medium Term Revenue 
& Expenditure Framework 

R thousand 

Audited 

Outcome 

Original 

Budget 

Adjusted 

Budget 

Full Year 
Forecast 

Budget 

Year 

2012/13 

Budget Year 
+1 2013/14 

Budget Year 
+2 2014/15 

Revenue Bv Source 








Property rates 

78.933 

80.774 

86.494 

86.494 

259.017 

274.558 

291.031 

Property rates - penalties & collection charges 

3.221 

1.809 

1.917 

1.917 

1.955 

2.072 

2.197 

Service charges - electricity revenue 

158.090 

196.038 

196.920 

196.920 

217.991 

231.070 

244.934 

Service charges - water revenue 

199.372 

229.892 

222.588 

222.588 

227.562 

241.216 

255.689 

Service charges - sanitation revenue 

19.696 

27.003 

23.003 

23.003 

30.249 

32.064 

33.987 

Service charges - refuse revenue 

25.064 

28.433 

30.133 

30.133 

34.623 

36.700 

38.902 

Service charges - other 

727 

372 

589 

589 

648 

687 

728 

Rental of facilities and eguipment 

824 

687 

787 

787 

681 

722 

765 

Interest earned - external investments 

15.178 

17.085 

14.450 

14.450 

16.942 

17.959 

19.036 

Interest earned - outstanding debtors 

12.010 

10.851 

16.975 

16.975 

19.358 

20.519 

21.750 
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Dividends received 








Fines 

1.516 

1.966 

5.360 

5.360 

5.682 

6.023 

6.384 

Licenses and permits 

9.823 

28.831 

31.955 

31.955 

33.808 

35.105 

38.059 

Agency services 






_ 


Transfers recognised - operational 

158.120 

513.194 

300.180 

300.180 

312.195 

201.581 

216.364 

Other revenue 

5.779 

4.635 

11.053 

11.053 

9.665 

14.398 

11.725 

Gains on disposal of PPE 








Total Revenue (excluding capital transfers 
and contributions) 

688.353 

1.141.571 

942.404 

942.404 

1.170.375 

1.114.672 

1.181.552 
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In line with the formats prescribed by the Municipal Budget and Reporting Regulations, capital transfers 
and contributions are excluded from the operating statement, as inclusion of these revenue sources would 
distort the calculation of the operating surplus/deficit. 

1.1 Assessment Rates 


Council will implement the second valuation roll as determined by the Municipal Property rates Act 
in the next financial year. 

Council approved the determination date for the valuation roll as the 01st July 2012 and an 
extensive valuation process was undertaken in order to ensure that Council will have a complete 
valuation roll valid from July 2012 until June 2016. The valuation roll was received on the 31st 
January 2012 in the presence of officials from the Gauteng Department of Local Government and 
Housing. 

Public notices were published in the Provincial Gazette and newspapers and every property owner 
was served with a notice detailing the market value of their property as well as the objection 
process to be followed. The valuation roll was open for inspection and objection to the roll and 
objections could have been lodged until the 13th April 2012. 

Council received in excess of 3000 objections and is dealt with in terms of the Local Government 
Municipal Property Rates Act. 

The value of the new valuation roll is 131% higher than the valuation roll of 2007. 

This had resulted in that the tariffs had to be restructured. 


1.2 Electricity sales 

On 09 March 2012, the National Energy Regulator of South Africa (NERSA or 'the Energy 
Regulator') decided as follows: 

1. That a guideline increase of 11.03% be approved for the 2012/13 municipal tariff review 
process. The guideline increase is based on the following assumptions: 

I. 1 bulk purchases have been increased by 13.50% in line with Eskom's tariff increase to 
municipalities; 

Municipalities applying for an increase that is above the guideline will have to justify their 
increases to the Energy Regulator. 

An application was submitted to NERSA for approval in line with the prescribed increase of 

II. 03%. NERSA had considered council's application and amendments to the tariffs were 
approved. The average increase approved by NERSA is 13.33%, which is above the approved 
11.03%. 


1.3 Water and Sanitation Sales 


Rand Water had advised council that they will increase their water tariffs to municipalities by 
11.30% from the 1 July 2012. 

An availability charge will be levied for all consumers for sanitation in the 2012/2013 financial year. 
The availability charge will be in line with the basic charge as per council's tariff policy. Further 
council will for the 2012/2013 financial year implement block tariffs for sanitation. This will be in 
line with water. 
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National Treasury are reminding municipalities to review the level and structure of their water and 
sanitation tariffs carefully with a view to ensuring: Water and sanitation tariffs are on aggregate 
fully cost-reflective - including the bulk cost of water, the cost of maintenance and renewal of 
purification/treatment plants and network infrastructure, and the cost of new infrastructure; Water 
and sanitation tariffs are structured to protect basic levels of service; and Water and sanitation 
tariffs are designed to encourage efficient and sustainable consumption (e.g. through inclining 
block tariffs). 

Councils water tariffs are fully cost reflective and do protect basic level of services. 

National Treasury advised councils that to mitigate the need for water tariff increases, 
municipalities must put in place an appropriate strategy to limit water losses to acceptable levels. 
In this regard municipalities must ensure that water used by its own operations is charged to the 
relevant service, and not simply attributed to water 'losses'. 

A water loss management strategy is approved and will be implemented during the 2013/2013 
financial year. Water used by council own properties are levied and do not form part of 
unaccounted for water. 

Council had implemented block tariffs and is structured to encourage efficient and sustainable 
consumption. 

Council had received a grant from the department of Water and Forestry's to roll out the strategies 
in the water loss management strategy. 


1.4 Refuse removal 


Merafong tariff increases are not In line with the requirement from National Treasury of 6% and 
will increased by 10%. This was to ensure that solid waste tariffs cover the cost of providing the 
different components of the service. 

National Treasury prescribed the following: tariffs for solid waste management must take into 
account that councils must maintain a cash-backed reserve to cover the future costs of 
rehabilitating landfill sites. They further encouraged municipalities to explore alternative 
methodologies to manage solid waste, including recycling and incineration in plants that use the 
heat energy to generate electricity. 

Council is providing for the rehabilitation of the landfill site and are provided for in the tariffs. A 
provision for the rehabilitation of the land fill site in terms of GRAP 19 is in place and backed by 
cash reserves. 


1.5 Conditional Grants transferred in terms of DORA 


The following allocations in terms of the Division of Revenue Act are allocated to council for the 
three financial years in terms of the Act. 

Section 216 of the Constitution provides for national government to transfer resources to 
municipalities in terms of the annual Division of Revenue Act (DoRA) to assist them in exercising 
their powers and performing their functions. 
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GT484 Merafong City - Supporting Tabie SA18 Transfers and grant receipts 

Description 

2010/11 

Current Year 2011/12 

2012/13 Medium Term Revenue & 
Expenditure Framework 

R thousand 

Audited 

Outcome 

Original 

Budget 

Adjusted 

Budget 

Full Year 
Forecast 

Budget 

Year 

2012/13 

Budget 
Year -H 
2013/14 

Budget 
Year +2 
2014/15 

RECEIPTS; 
















Ooeratina 

Transfers and 

Grants 








Nationai 

Government; 

149.007 

170.118 

161.747 

161.747 

190.108 

201.581 

216.364 

Local Government 
Equitable Share 

147.257 

167.868 

159.497 

159.497 

185.846 

199.081 

213.914 

Finance Management 

1.000 

1.250 

1.250 

1.250 

1.500 

1.500 

1.450 

Municipal Systems 
Improvement 

750 

1.000 

1.000 

1.000 

1.000 

1.000 

1.000 

EPWP Incentive 


_ 

_ 


1.762 

_ 

_ 

Provincial 

Government; 

60.322 

256.780 

142.275 

142.275 

122.087 

_ 

_ 

Housing 

53.822 

256.780 

142.275 

142.275 

118.277 



Department of 

Sports, arts, culture 
and recreation 

6.500 




3.810 



District 

Municipaiity; 

100 

_ 

_ 

_ 

_ 

_ 

_ 

HIV Programme 

100 







Total Operating 
Transfers and 
Grants 

209.429 

426.898 

304.022 

304.022 

312.195 

201.581 

216.364 


Finance Management Grant 


Purpose 

To promote and support reforms in financial management by building capacity in municipalities to 
implement 

the Municipal Finance Management Act. 

Municipal Systems Improvement Grant 

Purpose 

To assist municipalities in building in-house capacity to perform their functions and stabilise institutional 
and governance systems. 

Expanded Public Works Programme Incentive Grant 

Purpose 

To incentives municipalities to increase labour intensive employment through infrastructure programmes 
that maximize job creation and skills development in line with the Expanded Public Works Programme 
guidelines. 
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It is important that all these transfers are made transparently, and properly captured in municipalities' 
budgets. In this regard, regulation 10 of the Municipal Budget and Reporting Regulations provides 
guidance on when municipalities should reflect a transfer on their budgets. 


EXPENDITURE 


Description 

2010/11 

Current Year 2011/12 

2012/13 Medium Term Revenue & 
Expenditure Framework 

R thousand 

Audited 

Outcome 

Original 

Budget 

Adjusted 

Budget 

Full Year 
Forecast 

Budget 

Year 

2012/13 

Budget 
Year +1 
2013/14 

Budget 
Year +2 
2014/15 

Expenditure Bv 

Type 








Employee related 
costs 

211.537 

230.639 

226.787 

226.787 

296.627 

314.424 

333.290 

Remuneration of 
councillors 

13.779 

14.900 

14.725 

14.725 

15.309 

16.227 

17.201 

Debt impairment 

75.538 

69.760 

69.379 

69.379 

90.603 

96.040 

101.802 

Depreciation & 
asset impairment 

82.142 

90.100 

90.100 

90.100 

95.506 

101.236 

107.311 

Finance charges 

8.568 

22.051 

10.269 

10.269 

15.797 

16.745 

17.750 

Bulk purchases 

227.648 

271.926 

273.099 

273.099 

307.103 

325.529 

345.061 

Other materials 








Contracted services 

36.344 

37.112 

51.884 

51.884 

56.893 

60.307 

63.926 

Transfers and 
grants 

55.614 

272.790 

150.251 

150.251 

148.368 

31.896 

33.810 

Other expenditure 

119.881 

208.613 

132.232 

132.232 

172.012 

177.032 

187.654 

Loss on disposal of 
PPE 




_ 

_ 

_ 

_ 

Totai 

Expenditure 

831.051 

1.217.891 

1.018.724 

1.018.724 

1.198.218 

1.139.437 

1.207.804 

Surpius/CDeficit) 

(142.698) 

(76.320) 

(76.320) 

(76.320) 

(27.844) 

(24.766) 

(26.251) 

Transfers 

recognized - capital 

95.323 

114.402 

203.648 

203.648 

246.687 

75.967 

83.148 

Contributions 
recognized - capital 

54.401 




5.000 



Contributed 

assets 


_ 

_ 

_ 

_ 

_ 


Surpius/(Deficit} 
after capital 
transfers & 
contributions 

7.026 

38.082 

127.327 

127.327 

223.843 

51.202 

56.896 

Surplus/(Deficit} 
for the year 

7.026 

38.082 

127.327 

127.327 

223.843 

51.202 

56.896 
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2 


Expenditure 


2.1 Salaries and Allowances 


National Treasury advised councils that the period of the Salary and Wage Collective Agreement 
2009/10 to 2011/2012 has come to an end. In the absence of other information from the South 
African Local Government Bargaining Council, municipalities are advised to budget for a 5 per cent 
cost-of-living increase adjustment, to be implemented with effect from July 2012 (in-line with the 
increase proposed in the 2012 MTBPS). 

Council had decided that in view of the salary negotiations not to budget for a 5% increase but 
rather prime plus 2%. If the increases approved are below councils provision it will be adjusted 
during the adjustment budget in January 2013. If council provided for to a low increase and the 
increases approve are higher it will have a negative impact on councils cash flow. 

National Treasury requires that municipalities should not just employ more people without any 
reference to the level of staffing required to deliver effective services, and what is financially 
sustainable over the medium term. 

Additional funding was made available to fund additional vacancies. The departments had 
requested additional positions to be filled in the 2012/2013 financial year. 


Council will with the existing employee component not be in a position to execute the capital 
projects approved by council and rendering normal service delivery functions. 

Taken into account the above Council's employee remuneration as a percentage of its total budget 
is 25.30%, which is well below the norm of 35%. Filling of vacancies were prioritised and the 
filling of vacancies in service rendering departments received priority. 


2.2 Bulk purchases: Electricity 

The Eskom price of bulk electricity supplied to municipalities will increase by 13.5 per cent on 1 
July 2012. Based on this price increase, and increases in the price of other inputs NERSA has set a 
guideline increase for municipal tariffs of 11.03 per cent. 


2.3 Bulk purchases: Water 

Rand Water had advised council that they will increase their water tariffs to municipalities by 
11.30% from the 1 July 2012. 


2.4 Repairs and Maintenance 

Council had concentrate in the previous financial year on the delivery of new infrastructure 
projects to eradicate backlogs. Due to the financial capacity of council in the previous years. 
Repairs and Maintenance were neglected. Council cannot continue deliver and install new 
infrastructure and not maintain the existing infrastructure. 

Council's infrastructure is in a dilapidated state. The political unrest in Khutsong did not assist with 
the limited funds available. Roads need to be resealed and water networks needs to be upgraded. 
If water networks are not going to be upgraded water losses, will exceed the costs of upgrading. 

The rehabilitation of council's assets is the main focus in the 2012/2013 MTREF. 

Repairs and maintenance budget will grow by 50% in the current year's budget. Focus was placed 
this year of renewal of assets. 
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The growth rate must increase by 20% for the next 2 years to ensure that council will extend the 
life span of the existing assets and not needs to replace them. 


GT484 Merafong City - Supporting Table SA34c Repairs and maintenance expenditure by 
asset class 


Description 

2010/11 

Current Year 2011/12 

2012/13 Medium Term Revenue & 
Expenditure Framework 

R thousand 

Audited 

Outcome 

Original 

Budget 

Adjusted 

Budget 

Full 

Year 

Forecast 

Budget 

Year 

2012/13 

Budget 
Year +1 
2013/14 

Budget 
Year +2 
2014/15 

Reoairs and 

maintenance 
expenditure bv 

Asset Ciass/Sub- 

class 
















Infrastructure 

14.620 

17.628 

18.687 

18.687 

30.101 

31.907 

33.821 

Infrastructure - Road 
transport 

3.348 

4.535 

5.570 

5.570 

12.104 

12.831 

13.601 

Roads, Pavements & 
Bridqes 

3.348 

4.535 

5.570 

5.570 

12.104 

12.831 

13.601 

Infrastructure - 
Electricity 

2.340 

4.210 

2.671 

2.671 

5.705 

6.048 

6.411 

Transmission & 
Reticuiation 

2.340 

4.210 

2.671 

2.671 

5.705 

6.048 

6.411 

Infrastructure - Water 

2.145 

2.050 

2.446 

2.446 

2.991 

3.171 

3.361 

Reticuiation 

2.145 

2.050 

2.446 

2.446 

2.991 

3.171 

3.361 

Infrastructure - 
Sanitation 

5.507 

6.562 

6.880 

6.880 

7.956 

8.433 

8.939 

Sewerage purification 

5.507 

6.562 

6.880 

6.880 

7.956 

8.433 

8.939 

Infrastructure - Other 

1.279 

271 

1.120 

1.120 

1.344 

1.425 

1.510 

IVaste Management 

1.279 

271 

1.120 

1.120 

1.344 

1.425 

1.510 









Communitv 

3.257 

4.289 

3.344 

3.344 

8.033 

8.287 

8.627 

Sports fields & stadia 

2.140 

1.757 

2.424 

2.424 

5.189 

5.453 

5.734 

Libraries 

56 

69 



94 

100 

106 

Security and policing 

879 

1.039 

513 

513 

2.262 

2.207 

2.220 

Cemeteries 

50 

1.004 

44 

44 

52 

55 

59 

Social rental housing 

132 

420 

364 

364 

437 

472 

509 

Other 







_ 
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Other assets 

4.712 

6.652 

9.497 

9.497 

9.129 

9.692 

10.274 

Specialized vehicles 








Plant & equipment 

1.203 

1.296 

885 

885 

953 

1.016 

1.078 

Civic Land and 

Buildings 

3.509 

5.356 

8.612 

8.612 

8.176 

8.675 

9.196 

















Total Repairs and 

Maintenance 

Expenditure 

22.589 

28.568 

31.528 

31.528 

47.264 

49.885 

52.722 









R&M as a o/o of PPE 

0.9% 

l.l°/o 

1.2% 

1.2% 

1.7% 

1.8% 

1.9% 

R&M as % 

Operating 

Expenditure 

2.7% 

2.3% 

3.1% 

3.1% 

3.9% 

4.4% 

4.4% 


2.5 Capital Expenditure from own Revenue 

In the past the biggest challenge that council faced was that MIG only funded certain projects. Local 
Economic Development projects could not be funded. Available funding to fund projects that were not 
funded through grants was a major challenge. 

Council's roll of an enabler must support meaningful local economic development (LED) initiatives that 
foster micro and small business opportunities and job creation. 

Council must ensure that the initiatives identified in the growth and development strategy must be rolled 
out in the next 3 financial years. 

Capital funded from revenue increase from R13.9 Million in 2011/2012 to R47.226 Million in the 2012/2013 
financial year. 

2.6 Transfer to Provision for bad debt 


The large increases and changes in property rates, and the change of the local economic conditions such 
as the down turn in the property market, trends in household incomes and unemployment were 
counterproductive, resulting in higher levels of non-payment and increased bad debts. 

Council's average payment levels for the past ten months were 85%. Council budgeted for a payment level 
of 87.50% for the financial year. 

The biggest concern is the non - payment by Blyvooruitzicht mine on a portion of their water account. This 
matter was referred to the High Court. The High Court had found in favour off Council but Blyvooruitzicht 
had appealed against the judgment. Council awaits a date for the case to be heard in the Appeal Court. 

The department had commenced with an outreach program to promote the payment of services. Council 
had commenced with serious credit control actions in all areas of Merafong. This was communicated to the 
community and ward committees during the budget consultation program. 

A revenue enhancement strategy was developed and the roll out plan has commenced. A no tolerance 
approach in terms of council's credit control policy will be enforced on non-indigent defaulters. 

The pay points are addressed and the demarcation issue is no longer applicable. 
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3. 


Capital Budget 2012/2013 


3.1 Conditional Grants transferred in terms of DORA 


The following allocations in terms of the Division of Revenue Act are allocated 


GT484 Merafong City - Supporting 

Table SA18 Transfers and grant receipts 

Description 

2010/11 

Current 

Year 

2011/12 



2012/13 Medium Term Revenue 
& Expenditure Framework 

R thousand 

Audited 

Outcome 

Original 

Budget 

Adjusted 

Budget 

Full Year 
Forecast 

Budget 

Year 

2012/13 

Budget 
Year +1 
2013/14 

Budget 
Year +2 
2014/15 

Caoitai Transfers 

and Grants 








Nationai 

Government; 

71.052 

69.537 

69.537 

69.537 

89.163 

78.233 

82.756 

Municipal 

Infrastructure Grant 
(MIG) 

52.252 

61.137 

61.137 

61.137 

74.163 

78.233 

82.756 

National Electrification 
Programme 

18.800 

8.400 

8.400 

8.400 

15.000 


_ 

Provincial 

Government; 

100.000 

_ 

100.000 

100.000 

_ 

_ 

_ 

Human Settlement 

Grant 

100.000 


100.000 

100.000 




Total Capital 

Transfers and 

Grants 

171.052 

70.100 

169.537 

169.537 

89.163 

78.233 

82.756 


MIG Grants 


The MIG grants should be seen as providing supplementary funding for the municipality's three-year 
capital budget, in order to assist the municipality to address infrastructure backlogs for the delivery of 
essential services to poor households. The grant could be used to rehabilitate existing township 
infrastructure, upgrade streets, repair water systems to eliminate wastage, improve electricity 
infrastructure, and to support the national housing programme through the provision of bulk and municipal 
infrastructure. 

3.2 External loans 


Council could not secure grants to implement LED projects. Council will have to secure R4 000 000 to 
finance one LED project in the 2012/2013 financial year and R18 000 000 for bulk electricity projects. 

3.3 Finance leases 


Council's full maintenance lease agreement in terms of vehicles expires on the 30 October 2011. The 
contract was extended for a further 12 months. Council has appointed a new service provider. The roll out 
will commence in the first part of the financial year. The financial implication will not material change from 
the existing service provider and will have no impact on the 2012/2013 budget. 
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GT484 Merafong City - Supporting Table SA17 
Borrowing 





Borrowing - 
Categorized by type 

2010/11 

Current Year 2011/12 

2012/13 Medium Term Revenue & 
Expenditure Framework 

R thousand 

Audited 

Outcome 

Original 

Budget 

Adjusted 

Budget 

Budget 

Year 

2012/13 

Budget 
Year +1 
2013/14 

Budget 
Year +2 
2014/15 

Parent municioalitv 







Long-Term Loans 
(annuity/reducing 
balance) 

40.076 

42.793 

26.687 

103.802 

116.783 

107.622 

Long-Term Loans (non- 
annuity) 







Local registered stock 







Installment Credit 







Financial Leases 

24.372 

13.438 

21.184 

15.446 

9.709 

3.972 

Municipality sub-total 

64.448 

56.231 

47.871 

119.249 

126.492 

111.594 















Total Borrowing 

64.448 

56.231 

47.871 

119.249 

126.492 

111.594 


Tariff Implications 

The abnormal increases in tariffs by Eskom and Rand Water will result that tariff increases will be between 
(0.08%) for small consumers and 2.4% for large consumers. 

4 Conclusion 

The percentage increases of both Eskom and Rand Water bulk tariffs are far beyond the mentioned 
inflation target. Given that these tariff increases are determined by external agencies, these tariffs are 
largely outside the control of the Council. Discounting the impact of these price increases in lower 
consumer tariffs will erode the Council future financial position and viability 

The large increases and changes in property rates, and the change of the local economic conditions such 
as the down turn in the property market, trends in household incomes and unemployment are 
counterproductive, resulting in higher levels of non-payment and increased bad debts. 

Council will with the existing employee component not be in a position to execute the capital projects 
approved by council and rendering normal service delivery functions. 

Council's employee remuneration as a percentage of its total budget is 25.30%, which is well below the 
norm of 35%. Filling of vacancies were prioritised and the filling of vacancies in service rendering 
departments received priority. 

The rehabilitation of council's assets is the main focus in the 2012/2013 MTREF. 

Repairs and maintenance budget will grow by 50% in the current year's budget. Focus was placed this 
year of renewal of assets. 

The effective implementation of the credit control policy of council remains a challenge. Credit control will 
be rolled out to all areas within Merafong. 

The management of indigents remains the biggest challenge. The identification of indigents and the 
curtailing of their services within the limits of the subsidy are off utmost importance. 
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In the past the biggest challenge that council faced was that MIG only funded certain projects. Local 
Economic Development projects could not be funded. Surplus funds were allocated to fund projects that 
cannot be funded through grants. 

FINANCIAL IMPLICATIONS OP CAPITAL DEVELOPMENT 

The financial implications of capital developments can have a significant impact on the total financial needs 
of the Municipality. Projects identified within the IDP mainly centres around new housing projects, service 
delivery, economical development and growth within the community. 

All these factors contribute to a large extend to the expenditure obligations of the Municipality. The current 
infrastructure in Merafong City Local Municipality is of such a nature that any new development will 
necessitate upgrading of the existing infrastructure. 

Furthermore, new developments and growth within the population of Merafong City Local Municipality will 
require additional manpower for purposes of administration and maintenance of infrastructure. The 
financial implications with regards to manpower, maintenance and service delivery can only be determined 
once these development projects have reached a stage of completion and the social and economical 
impact on the community and surrounding areas have been established. 

RECOMMENDATIONS 


Credit Control and Payment Levels 

It has unfortunately become a reality in our current economical environment to view an 85% payment 
level as acceptable. Due to increasing unemployment figures, people tend to look upon the other 15% of 
the community as those who cannot afford to pay. However, one has to consider the fact that there has 
already been provided for the less fortunate consumers by means of the indigent policy and the provision 
of free basic services (6kl free water and 50Kwh free electricity in the 2012/2013 financial year) to indigent 
consumers, these would include, pensioners, households with combined income of less than R1 500 per 
month and permanently disabled people as categorised by the policy. 

Strict credit control will have to be implemented and maintained to achieve a payment percentage of 
87.5%. 

Water must be restricted and electricity installations will have to be removed. Sales in execution of 
movable and immovable assets will have to commence. Property owners cannot owe council money. Pre 
paid water meters must be installed for all indigents and deposits must increase to minimise council's risk. 

Financial Impact of Developments and Resettlements 

It has to be emphasised that all new projects entered into, whether financed by means of external loans, 
income or grants, will have an impact on the current infrastructure and manpower requirements of the 
Municipality. Although various Impact Assessments have been performed the actual financial impact 
cannot be calculated accurately. 

The construction of low cost housing must be looked at in the future. Council will have to develop high 
cost housing to offset the effects of low cost housing. The balance must be contained. 

Intervention is required to increase the equitable share to fund council's indigents to ensure that services 
will be provided in an effective and efficient manner. 

Non-core Functions 

As discussed above, a formal investigation into the viability of non-core functions should be launched as 
these functions are currently financed by means of Assessment Rates. Various sporting codes are currently 
sourcing funds for development as part of a national drive to unify the nation by means of sport. 
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CLOSURE 


Sound financial management demands that a municipality effectively control its level of revenue and 
expenditure and appropriately allocates public resources amongst its departments and programmes. To 
this end it is necessary for Merafong City Municipality to prepare and implement a comprehensive, 
accurate and transparent financial plan, which helps it to identifying its operating and capital financing 
needs and assists it to raise the revenue needed to meet these requirements. 

The key characteristics of the Financial Planning Process are that it: 

Incorporates a long-term perspective; 

Establishes linkages to organizational goals and objectives as outlined in the Integrated Development Plan 
(IDP); 

Focuses financial decisions on results and outcomes; 

Involves and promotes effective communication with stakeholders and local communities; and provides 
incentives to municipal management and employees. 

It is council's view that this financial plan includes the above characteristics. However, the plan can only be 
successful if all Councillors, employees and members of the community ensure that day-to-day operations 
and strategic planning are in accordance with this plan and that any changes be incorporated in an annual 
updated plan. 


5. CAPITAL INVESTMENT PROGRAMME 

Developmental Local Government - in essence - require extensive capital investments in infrastructure. 
The Capital Investment Program of Merafong City Local Municipality as outlined in the Spatial 
Development Framework and Fiscal Plan will guide private investment. To produce the desired urban form 
outlined in the Framework. The Capital Investment Program is captured and will be executed as indicated 
in the capital budget. Only secured funding forms part of the investment programme. 

The Capital Investment Framework underpins key principles of Merafong Cit^s strategies in realizing the 
full potential of the property market. 

By meeting its priorities, the CIF will create an enabling environment in which business can flourish. The 
CIF will also address the mayoral priorities of service delivery, excellence, economical growth and 
regeneration of the economy. 

The key principle of the CIF is the following: 

Infrastructure should support nodal development and a movement network. 

Infrastructure capacity within the urban development boundary should be augmented and upgraded to 
ensure efficient urban form and infill development; 

Where spare capacity exists, consolidation and intensification of existing urban development is most 
efficient; 

Development of vacant land in areas with spare capacity should be given first priority, with areas requiring 
extension of existing infrastructure as second priority; 

Balance should be struck in between investment in new infrastructure and maintenance and refurbishment 
of existing infrastructure; 

New infrastructure should be provided in areas, which are linked or can be linked directly to the movement 
network and can be promoted with social services; 
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Medium- to high-density residentiai deveiopment is promoted to make for optimai use of infrastructure; 

Pubiic investment in marginaiized areas is essentiai to spur deveiopment and create an economic base; 

It is of apparent importance that no infrastructure investments wiii be made in areas that are geoiogicaiiy 
at risk for urban deveiopment. 
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KEY PERFORMANCE AREA: GOOD GOVERNANCE AND PUBLIC PARTICIPATION 


Goal 5: To ensure good governance and public participation 


STRATEGIC OBJECTIVES 

PERFORMANCE INDICATOR 

TARGET 

11/12 

TARGET 

12/13 

TARGET 

13/14 

TARGET 

14/15 

TARGET 

15/16 

Corporate governance 

• Compliance to regulatory framework (%) 

100 

100 

100 

100 

100 

• Council resolutions made versus executed (%) 

100 

100 

100 

100 

100 

• Audit queries received versus corrective action taken within 

specified time (%)OPCA planned initiatives versus implementation 

100 

100 

100 

100 

100 

• ERM planned versus executed (%) 

100 

100 

100 

100 

100 

Broaden / local democracy 

• Ward committee support programmes conducted versus planned 
(%) 

100 

100 

100 

100 

100 

• Ward committee issues raised versus addressed (%) 

100 

100 

100 

100 

100 

• Council committees' functionality rating/Sec. 79 Committee 
meetings planned versus actual (%) 

70 

100 

100 

100 

100 

• Ward committee meetings planned versus conducted (%) 

100 

100 

100 

100 

100 

• Public participation strategy available (n) 

1 

- 

- 

- 

- 

• Public participation meetings / events / Imbizo planned versus 
conducted (%) 

90 

90 

90 

90 

90 

• Public participation meetings / events / Imbizo community 
satisfaction rating (%) 

70 

50 

55 

60 

65 

• CDW model initiatives planned versus implemented (%) 

100 

100 

100 

100 

100 

• Special mayoral programmes planned versus implemented (%) 

100 

100 

100 

100 

100 

Local government 
accountability 

• Reports required in terms of legislation versus submitted timeously 
(%) 

100 

100 

100 

100 

100 

• Average lead time from community queries / petitions received 
until finalized (working days) 

14 

12 

10 

8 

8 
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1. Community Consultation Participation And Empowerment 


• Twenty Eight (28) Ward Committees have been established and are chaired by specific ward 
councillors and are overseen by the office of the Speaker. 

• On annual basis Ward Committee participate in the IDP Process by inputting through 
reviewing, prioritizing ward needs. To date 26 out of 28 wards (92%) have submitted their 
priorities to be considered by different municipal departments during the planning and 
budgeting process. 

• Ward Public meetings are held quarterly and are monitored by the office of the Speaker. 

• Each ward has a budget allocation from the MSIG (Municipal Systems Improvement Grant) 

• The Merafong City Local Municipality has developed and approved a community participation 
plan overseen by the office of the Speaker. 


2. Audit Committee and Risk Management 

The establishment of an internal audit unit is legislated by section 165 of the Municipal Finance 
Management Act (MFMA). The unit reports administratively to the Accounting Officer and functionally to an 
Audit Committee, which is a committee mandated by section 166 of the MFMA. 

Internal audit is an independent, objective assurance and consulting activity designed to add value and to 
improve an organization operations. It helps an organization accomplish its objectives by bringing a 
systematic, disciplined approach to evaluate and improve the effectiveness of risk management, control, 
and governance processes. 

The unit operates in terms of an annual risk-based internal audit plan as required by section 165 (2) (a) of 
the MFMA. The plan addresses risks identified by management and also includes compliance audits 
required by law e.g. the quarterly auditing of performance measurements required by section 45 of the 
Municipal Systems Act (MSA). 

Other responsibilities of the unit outlined in section 165 (2) (b) and (c) of the MFMA are to "advise the 
accounting officer and report to the audit committee on the implementation of the internal audit plan and 
matters relating to— 

(i) Internal audit; 

(ii) Internal controls; 

(iii) Accounting procedures and practices; 

(iv) Risk and risk management; 

(v) Performance management; 

(vi) Loss control; and 

(vii) Compliance with this Act, the annual Division of Revenue Act and any other applicable legislation; and 
(c) Perform such other duties as may be assigned to it by the accounting officer." 
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PROCESS PLAN STRUCTURE COMMUNITY PARTICIPATION AND INVOLVEMENT IN THE MUNICIPALITY AFFAIRS 


IDP Steering Committee 

J 


Project Task Team 


Cou 

ncil 



Mayoral 

Committee 



Municipa 

1 Manager 


IDP Representative Forum 


Ward Committees 


Stakeholder Structures 
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KEY PERFORMANCE AREA 6: INTEGRATED SPATIAL DEVELOPMENT FRAMEWORK FOR SUSTAINABLE DEVELOPMENT 


Goal 6: To ensure integrated spatial development framework for sustainable development 


STRATEGIC OBJECTIVES 

PERFORMANCE INDICATOR 

TARGET 

11/12 

TARGET 

12/13 

TARGET 

13/14 

TARGET 

14/15 

TARGET 

15/16 

Land use management 

• 

Illegal land uses resolved versus registered within specified time 



85 

85 

85 

85 

85 


• Land audit available in line with 2016 Uni-City Vision (%) 

- 

25 

25 

25 

25 

Spatial planning 

• Revised SDF in line with 2016 Uni-City Vision (n) 

1 

1 

1 

1 

1 


• Average lead time from township development applications received 
until approved (days) 

60 

60 

60 

60 

60 

Human settlements 

• Houses completed (n) 

2805 

2695 

2138 

- 

- 

management 

• Informal settlements reduced (n) (from baseline) 

2805 

2695 

2138 

- 

- 


• Informal settlements formalized (n) 

500 

1000 

1500 

1500 

1500 


• Mixed housing projects planned versus facilitated (%) 

100 

100 

100 

100 

100 

Infrastructure master planning 

• Integrated infrastructure master plan in line with the 2016 Uni-City 
Vision (n) 

- 

1 

1 

1 

1 

Environmental management 

• Non-compliance detected versus compliance notices issued (%) 

100 

100 

100 

100 

100 


• Environmental quality standards met (%) (water, waste, ROD 
requirements, etc.) 

100 

100 

100 

100 

100 

Rural development planning 

• 

Rural development plan available (n) 

- 

1 

1 

1 

1 
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2011 


EXECUTIVUMMARY OF MERAFONG 
SDF REVIEW MSDF REVIEW 





INTRODUCTION 


In terms of chapter 5 of the Municipal Systems Act, 2000 (Act 32 of 2000), the municipality's Integrated 
Development Plan "...must reflect a Spatial Development Framework which must include the provision for 
basic guidelines for a Land Use Management System for the municipality". 

The Spatial Development Framework serves as an input into the IDP and concentrates on the spatial 
aspects of development planning, whereas the IDP focuses on broader developmental and financial issues. 
This document attempts to take a more practical approach to strategic spatial planning with great 
emphasis on the development strategies of the municipality, as contained in the Merafong Vision 2020, the 
Municipal Turn Around Strategy (MTAS) and the West Rand Vision 2016. This SDF takes a broad view on 
development aspects, with limited reference to the LSDF's and Precinct Plans, still to be finalized for the 
Merafong City area. The need has been identified to compile Precinct Plans for all the towns within 
Merafong City as implementation tool of the Urban Regeneration Strategy and the distribution of 
development opportunities throughout Merafong City. Strategic focus is also required on the rural Service 
Delivery Centres. It is important to note that this summary does not contain all the information 
that the full report contains and that an executive summary cannot be used to do planning or 
formulate policies. 

CONTEXTUAL SETTING 



Settlements in FIELD 1 (indicated in the green block (figure 1.) should receive investment priority with 
broad based, as well as targeted economic development. Settlements in FIELD 2 (indicated in the pink 
block) should receive broad based social as well as economic development. Settlements in FIELD 3 
(indicated in the orange block) are not feasible for economic investment, and should therefore be the 
focus should be on investment in social development. 

Figure 2 illustrates the relation between settlement size and economic activity. Note the disparities 
between settlement size and economic activity (An increase in balloon size indicates an increase in 
economic activity and an increase in vertical positioning indicates an increase in population size). From the 
above it becomes apparent that the economically less developed nodes need to be developed to provide 
better access to economic opportunities. This will only become possible through spatial economic 
integration induced by the development of corridors 
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Figure 3. To be read with figures 4, 5 and 6. 
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Figure 4. 



Figure 5. 



Figure 6. Foiiowing page. 
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DEVELOPMENT STRATEGIES 


INTEGRATED SUSTAINABLE URBAN DEVELOPMENT 
SETTLEMENT RELOCATION 


Large settlement relocation projects are underway in Merafong City. The relocation of these settlements is 
primarily for one of two reasons or both. Firstly move residents of unsafe land and secondly eradicate all 
informal settlements. 



Figures 7.and 8. 



URBAN INFILL AND DENSIFICATION 

Infill development is currently taking place along the Welverdiend-Carletonville corridor and in Kokosi the 
area west of Fochville. The Gauteng Urban Edge indentifies area that needs urban infill development, with 
the allowance of expanding the edge for new developments annually. Urban infill and densification within 
the northern region of Merafong City is limited by the extreme geological constraints pertaining to the 
area, whereas urban infill and densification in the southern part of Merafong City are mainly limited by the 
availability of bulk infrastructure. 


URBAN EDGE MANAGEMENT 




Figure 9.and 10. The urban edge for Northern and Southern Regions of Merafong City 

The figures above show the demarcated urban edge for the northern and southern regions for Merafong 
City. The urban edge takes into consideration the existing urban footprint, as well as existing development 
applications currently considered by the municipality, and which will have an influence on the urban edge. 
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DEVELOPMENT NODES: 


There are currently 7 formal settlement nodes within Merafong City, namely, Carletonville, Fochville 
(Including Greenspark), Welverdiend, Khutsong, Kokosi, Blybank and Wedela.These nodes contain the vast 
majority of the population and economic activities. Through target driven management of these nodes, 
development goals can be achieved. Each node has its own unique characteristics which should firstly be 
respected and secondly be used to guide strategic economic and social interventions. 

LSDFs and Precinct Plans will address nodal and corridor development in greater detail. The 
northern LSDF has been completed by consultants and the southern LSDF is currently under 
in-house compilation. 

INTEGRATED TRANSPORT: 


Settlement elements and networks should be organized in such a way that urban transport is efficient and 
can be used as a control instrument in development management. With the assist of the West rand District 
Municipality, an Integrated Transportation Plan is being compiled for Merafong City and the District as a 
whole. 


FACILITATION OF SUSTAINABLE ECONOMIC DIVERSIFICATION 


Being the biggest driver of economic activities in Merafong City, the mining sector is currently the most 
critical sector for the municipality's economic well being. Mining as an economic driver is however not 
sustainable in the long run since the mines will eventually be depleted within a few decades. 

CLARIFYING THE DESIRED OUTCOMES 

> The economy of Merafong needs to be diversified away from mining as its primary economic 
driver. 

> Multiple economic pillars need to be created and/or strengthened on which the new economy will 
be built. These pillars will serve as the new drivers of the economy. 

> The economy needs to be further diversified from its economic bases in terms of value addition to 
create a propulsive, self sustaining and flexible economy that is competitive and has the ability to 
create job opportunities 

These outcomes can be reached through systematically changing the economic morphology of the 
municipality. The following are key areas in terms of changing the economy in a sustainable way: 

- Beneficiation of gold and gold mining by-products. 

- Side-stream support industries for the gold mining sector. 

- The development of economic clusters and industry attraction that is focused on non-mining 
economic activities. 

■ Developing the rural economy. 

- Maximizing the value of developed infrastructure that will be left behind after mining activities 
have ceased. 
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BENEFICIATION AND VALUE ADDITION OF GOLD AND GOLD MINING PRODUCTS 


There are no gold smelting activities in Merafong and therefore the value addition of gold within Merafong 
seems to be unfeasible. 


SIDE-STREAM SUPPORT INDUSTRIES FOR THE GOLD MINING SECTOR 


A significant number of businesses that support the mining industry exist, most notably the steel/metal 
fabrication sub-cluster which comprises almost 50% of the number of industrial businesses in Merafong. 
The supply of high-tech inputs into the natural resources sector offers good opportunities for economic 
growth. 

THE ECONOMIC BASE, INDUSTRY ATTRACTION & ECONOMIC CLUSTERS 

Merafong has many spatial economic advantages and disadvantages. It is of paramount importance that 
Merafong improve its competitive position in the global-, and more importantly the regional economies of 
the Gauteng intermediate region and Southern Africa. One of the most successful new strategies for 
improving competitiveness and attracting new industries and developing existing ones is the development 
of industry clusters. 

There are three significant attributes associated with contemporary notions of industry clusters: 

a) Shared end-markets. This typically includes companies that produce similar goods for several 
markets, and have similar relationships with customers, with other industries, wholesale retail 
trade sectors or directly with customers. 

b) Strong buyer-supplier linkages. Clusters tend to have important relationships with suppliers. This 
characteristic has become more important as industries have decreased their degree of vertical 
integration and outsourced inputs into production. 

c) Shared technology and know-how. Clusters are likely to share technologies, information and skills 
in their work. This is particularly true on knowledge-based industries where a close association of 
skilled workers helps to create a synergy of new ideas and foster innovation 

Regarding the economy of Merafong one question that stands out is that what will happen when mining 
began to decline and size. The following basic economic activities are considered feasible for Merafong: 

- Industrial activities that are associated with mining that are able to shift away from mining 

- Industrial activities that are directly linked to mining 

- Industrial activities that are not associated with mining, most notably agro-processing. 

One of the other activities that Merafong can create is industrial cluster and the following will be significant 
attributes associated with contemporary notions of industrial cluster: 

Shared end-markets 

Strong buyer-supplier linkages 

Shared technology and know-how 

The following clusters already exist or could be created from the opportunities that that are present: 

• Agricultural beneficiation cluster 

> Such a cluster would comprise of a number of inter dependent sub clusters that would 
function as a whole including: 

Agriculture 

Logistical and wholesale activities associated with agriculture 
Agro-processing 

Service and retail activities directly associated with the other agricultural sub 
clusters. 
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> This integrated ciuster offers the best hope of diversifying the economy of Merafong 
because it couid become quite propuisive and has many expansion possibiiities. 
Furthermore Merafong is ideaiiy iocated for such a ciuster to deveiop. 

Aiso refer to the Merafong Growth and Deveiopment Strategy document of 2009/10 and the Merafong LED 
strategy of 2005. 

• Metallurgical cluster. 

> This existing ciuster comprises more than 50% of the number of industriai businesses in 
Merafong. 

> Business activities associated with the ciuster: 

Metaiiurgicai processing 
Shifting and hoisting 
Transport 

Machinery and equipment servicing 
Machinery and equipment manufacturing 
Metai suppiy 

> Incentive packages directed at this ciuster shouid be considered. 

> This ciuster needs to be investigated further. 

• Construction cluster 


The morphoiogicai structure of the construction sector couid iend itseif towards organized ciuster 
formation. Working together couid uniock many synergistic opportunities. With combined efforts 
costs can be reduced, skiiis transferred and tenders for bigger projects be won. The deveiopment 
of an organized construction ciuster couid inciude the foiiowing: 

Create an information service and database that connects different businesses, skiiis and 
resources. 

Estabiish a training centre that focuses on skiiis deveiopment in construction reiated fieids. 
v Deveiop a commerciai park in Carietonviiie industriai that wouid group together numerous 
businesses with functionai reiationships in a simiiar way as the Merafong Agricuiturai 
Beneficiation Network (MABN). 

Aiso refer to the Merafong Growth and Deveiopment Strategy document of 2005 and the Merafong 
LED strategy of 2005. 

• Waste 


Waste recyciing has grown at a rapid pace in Gauteng. Merafong has the potentiai to recycie a 
iarge proportion of its waste. The foiiowing opportunities shouid be considered: 

- Piastics and giass recyciing. Waste couid be sourced from within Merafong and other 
areas in Gauteng. 

■ Hydro carbon gas extraction. Methane couid be extracted from soiid waste iandfiii. 

- Composting, Garden refuse couid be composted and soid. This couid be incorporated 
into an agri-hub. 
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GENERAL INDUSTRIAL DEVELOPMENT 


Given the local economy's existing strengths in mining-related manufacturing and services, especially the 
manufacturing of metal products, together with its close proximity to and strong economic linkages with 
the Gauteng market, Merafong City has an opportunity to establish itself as a manufacturing hub within 
the greater economic Global City Region, specializing in: 

• Metal products, metal fabrication and engineering works 

• Mining-related service industries and manufacture of mining inputs, e.g. drilling and other 
equipment, explosives 

• Beneficiation of mining products and by-products, i.e. uranium, stone, cement 

• Manufacture of construction and building materials 

• Processing and beneficiation of agricultural produce 

• The availability of vast underground water reserves could attract water intensive industries. 

Two potential sites have been identified as possible locations for the manufacturing hub; it is proposed 
that both be used. The first is situated within the existing industrial area of Carletonville, while the second 
potential site is along the Potchefstroom/Welverdiend road, between Carletonville, Khutsong and 
Welverdiend. 


The Merafong City Local Municipality: Department of Economic Development is currently planning to 
develop manufacturing hives for small-scale manufacturers within the Carletonville industrial area. A 
township is currently in the process of being established to the east of the industrial area, providing an 
advantageous position for further development. 



Figure 11. 


Development plan for manufacturing hives within the Carletonville industrial area 


OPTIMAL UTILIZATION OF MINING INFRASTRUCTURE 


Infrastructure developed by the mines valued at billions of rands will be left behind after mining activities 
have ceased. Although many structures will be stripped for salvaging/recycling a lot of usable 
infrastructure elements will remain. Unfortunately most of these mines are in locations that make the 
continued use of these facilities for other purposes unfeasible. 
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RURAL DEVELOPMENT: 


The rural areas of Merafong have in recent times seen a lot of economic and social decay, mostly as a 
result of flawed policies of the past and uncertainty about the future. 


ECONOMIC DEVELOPMENT & SUSTAINABILITY: 


Rural economies tend to be more vulnerable to external and internal risks. It is therefore important to 
build a sustainable and viable rural economy in Merafong. The following are issues of great importance 
that need attention: 

• Urban-rural linkages. 

• SMME development. 

• Vulnerability to environmental fluctuations. 

• Environmental management. 

• Local Economic Development (LED). 

• Land reform. 

• Non-agrarian economic activities. 

• Labour intensity and seasonal employment. 

• Agrarian transformation. 


INFRASTRUCTURE AND HOUSING: 


It is the Municipalities reasonability to provide service delivery and infrastructure, providing basic services 
including administration, planning and evaluation, local roads, refuse and sewerage removal, water and 
sanitation, electricity, storm water drainage, housing, primary health services, protection and emergency 
services, security, transport, cemeteries, libraries and museums, and recreation facilities. 


SOCIAL DEVELOPMENT AND SUSTAINABILITY 


Social conditions in rural areas are notoriously bad and unstable. It is mostly an effect of depressed 
economic conditions but also serves to undermine economic development. The following are issues of 
great importance that need attention: 

■ Safety and security; 

■ Legal issues; 

- The needs of women, children, the elderly and the disabled; 

- Rural health; 

- Education and capacity building; and 

- Social infrastructure 


OPEN SPACES 


Merafong City is responsible for protecting environmentally sensitive areas within the Municipal Area from 
exploitation and damage due to direct or indirect urban development. The primary environmental elements 
that need to be protected are mountains, ridges and waters sources. 

- Gatsrand Range 

■ Losberg 

- Mooi River 

■ Loop River and Klipdrif Dam 

- Abe Bailey Nature Reserve 

- Prime agricultural land 
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TOURISM: 


The primary tourism areas and facilities located within the Municipal area are the following: 

Ruins of Matabele Settlement; 

Lepalong Caves; 

Jachtfontein Farm; 

Klein Losberg Voortrekker Fort and TIokwe Ruins; 

Flistoric School and Voortrekker Fort; 

Danie Theron Monument; 

Abe Bailey Nature Reserve and Fliking Trail; and 
Skydiving Club; 

Area's tourist attractions in unique "nowhere else to find" tourist packages and in developing a tourism 
identity for the area 

All significant tourism areas should be provided with acceptable access, ablution facilities, information 
boards or booths and should be maintained. A comprehensive management and marketing plan needs to 
be developed by the LED section in order to maintain, develop and market the Merafong tourism assets as 
an integrated whole. Each individual tourism attraction does not necessarily possess the drawing power to 
attract tourists, however, when they are grouped into 'packages' they would have considerably larger 
powers of attraction. The development of a nature reserve on mining land after mining activities have 
ceased is also being explored. 

IMPLEMENTATION PLANS 

Taking the above development vision into account, together with the analysis of development 
opportunities within the local economy, a strategic framework with specific development projects per 
sector can be compiled. The identification of programmes and projects are therefore based on the 
development opportunities identified in the Opportunity Analysis phase of the Growth and Development 
Strategy. 


GROWTH AND DEVELOPMENT STRATEGIC THRUSTS 


The following tables contain information on the proposed strategic thrusts, development programmes and 
associated projects. 


Thrust 1 - Development of the agricultural sector 


Thrust 1: Development of the Agricultural Sector 


Vision: To expand the agricultural sector of Merafong City into new products and markets, specifically niche 

and export markets through the development of the Merafong Agricultural Beneficiation Network. 


Programmes 

Projects 

Time frame 

Role players 

Responsible 

section 


1 . Diversifying into 
new 

crops/products 
with focus on 
practices 
suitable for 
small-scale 
farming 


Horticulture (e.g. • 

Medium term 

• 

LED Unit • 

LED 

vegetables) 


• 

Dept, of 


Floriculture (expansion of • 

Medium term 


Agriculture • 

LED 

existing projects and 


• 

Local farmers 


introduction of new species) 


• 

Cooperafives 


Aquaculture • 

Medium term 

• 

CSIR/ARC 

LED 

Organic farming (Exploit • 

Medium term 

• 

Mining houses • 

LED 

growing niche market for 


• 

Town Planning 



organic produce 
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2. Value chain 
development 


3. Linking 
struggling 
agricultural 
projects with 
more successful 
ones 


4. Developing the 
MABN 


Production of inputs into 
agricuiturai sector (seeds, 
fertilizer, implements) 
Production of animal feeds 
(using local agricultural 
produce) 

Marketing and delivery of 
local agricultural produce to 
markets and supermarkets 
Logistics and market 
facilities 

E.g. linking cut foliage 
project with Living Gold rose 
project to create economies 
of scale and improve 
economic viability, and 
expansion of the Living Gold 
project 

Undertaking studies on 
economic viability and 
opportunities. 

Establishing a Commercial 
Park containing a market 
and logistics facility and 
erven open for development 
as well as incubator 
infrastructure and services. 


Medium term 


Medium term 


Medium 

term 


section. 


LED 


LED 


5. Diversifying into 
new 

crops/products 
with focus on 
practices suitabie 
for smail-scale 
farming 


6. Value chain 
development 


7. Linking struggling 
agricultural 
projects with more 
successful ones 


Horticulture (e.g. vegetables) 


Medium term 


Floriculture (expansion of existing • 

projects and introduction of new 

species) 

Aquaculture • 

Organic farming (Exploit growing • 

niche market for organic produce 
Production of inputs into agricultural 
sector (seeds, fertilizer, implements) 
Production of animal feeds (using 
local agricultural produce) • 

Marketing and delivery of local 
agricultural produce to markets and 
supermarkets 

E.g. linking cut foliage project with 
Living Gold rose project to create 
economies of scale and improve 
economic viability, and expansion of 
the Living Gold project 


Medium term 


Medium term 
Medium term 


Medium term 


Medium term 


LED Unit 

Dept, of Agriculture 
Local farmers 
Cooperatives 
CSIR/ARC 
Mining houses 


LED, 

Town 

Planning 
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Thrust 2: Industrial and Beneficiation Development 

Vision: To establish a manufacturing hub within Merafong City that will capitalize on existing strengths and its location within the Global 

City Region. This will serve to strengthen backward and forward linkages in the loca 

economy and add value to primary sector 

products. 




Programmes 

Projects 

Time frame 

Role players 

1. Establishment of 

• Long term development initiative to attract and 

• Long term 

. LED Unit 

manufacturing hub 

retain investment in Merafong City by 


. DTI 

manufacturing concerns 


. IDC 


• Value chain development, including 

• Long term 

• Mining houses 


production, processing, packaging and 


• Manufacturing 


2 . 


Agriculture-related and 
agro-processing 
industrial development 


3. 


Metal/Mineral 
beneficiation and mining 
related industrial 
development 


4. Industrial development 
support and incentives 


distribution of agricuiturai products 

Grain products beneficiation (fiour miiling, • Long term 
chicken feed) 

Vegetabie processing and packaging piant • Long term 

White meats (Pork, pouitry, eggs) processing • Long term 
activities 

Fioricuiture iogistics deveiopment • Long term 

Production of seeds, fertilizers, pesticides and • Long term 

agricultural equipment for agricultural practices 
in Merafong City and the country 

Processing of non-edible animal products, e.g. • Long term 

leather processing, tanneries 

Agri commercial park • Long term 

Aggregation centre • Long term 

Metal beneficiation activities, e.g.: • Longterm 

o Gold: Coins, jewellery, industrial, 
dental 

o Manganese: Batteries, chemicals 
Manufacture of structural steel products (used • Long term 

in construction industry) 

Foundries - Manufacture of pumps, valves, • Long ferm 

pipes (inputs in mining and manufacturing 

sectors) 

Manufacture of protective clothing used in • Long term 

mining operations 

Manufacture of mining machinery and ofher • Long ferm 

equipment (e.g. explosives, drilling tools) 

Industrial investment incentive packages • Short term 

Industrial marketing campaign • Short term 

Industrial development strategy for Merafong • Medium 

City term 


concerns 

Organised 

business 
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Thrust 3 - Infrastructure Development 


Thrust 3: Infrastructure Development 


Vision: To create an enabling environment for economic growth and development, through the targeted provision of 
infrastructure. This bears relevance to utilities, construction, transport and communications. 


Programmes 


Projects 


Time frame 


Role players 


1. Upgrading of 
transport 
infrastructure 

2. Urban renewal 

3. Provision of 
adequate 
infrastructure in 
industriai areas 

4. Utilisation of sub- 
terranean water 


5. Procurement of local 
businesses and 
SMMEs in 
construction 
operations 


Improvement of transport linkages and 
transport infrastructure, especially along 
N12 (and other important routes) 
Improvement of infrastructure and general 
appearance of CBD’s and townships 
Provision of serviced industrial stands 
Provision of additional infrastructure and 
services to attract investment in industrial 
areas 

Expansion of the role of Local Municipality 
into water provision authority. 

Potable water pumped out by mines to be 
processed and utilised for 
residential/industrial use. 

Maximising the potential benefit for the 
local economy and small businesses by 
procuring SMMEs in construction 
operations, e.g. Khutsong Resettlement 
Employment of local labour in Khutsong 
Resettlement operations 
Allocation of stands along 
PotchefstroomAA/elverdiend road for 
industrial use, with specific focus on 
delivery of construction-related goods. 


Medium term 


Medium term 


Medium term 


Medium term 


Medium term 


LED Unit 

Local and 

provincial 

government 

Organised 

business 

Local SMMEs 


Thrust 4 - Local Business Development 


Thrust 4: Local Business Development 


Vision: To promote and support the development of a vibrant local business community that can drive economic growth and job 
creation through activities in the trade, finance, business and services sectors. To create an enabling and supportive environment 
for SMMEs and Black Economic Empowerment. 


Programmes 


Projects 


Time frame 


Role players 



• Development of business, trade and service 

• 

LED Unit 


activities that are geared towards mining and 

• 

Local and 

1. strengthening of 

agriculture 


provincial 

linkages between 

• Development of trade, transport and logistics 

• 

Medium term 

government 

trade and other 

activities to link up with the proposed 

• 

Organised 

economic sectors 

manufacturing hub 


business 


• Distribution and marketing of products from 

• 

Local SMMEs 

2. Strengthening of 

trade and 

agriculture, mining and manufacturing 

• Concentration of trade and commercial activity 

along the N12 in order to capitalise on economic 

• 

Mining houses 

commercial 

activities along the 

and spatial linkages and to create economies of • 

scale 

Long term 



N12 
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3. CBD Revitalisation 


4. 


Reguiation and 
improvement of 
trading activities 


7. 


Local business 
forum 


Revitalising and improving the general 
appearance of business areas 
Incentives to attract new business development 
into the area 

Implementation and enforcement of street by-laws 

Rezoning of business sites 

Encouragement of residential and office 

development 

More efficient regulation of informal traders 
Provision of centralised market facilities for 
informal traders and SMMEs 
Alignment with Treasure Route SDI 
Mining tourism 

Cooperation with mines in development of local 
nature reserves 

o Abe Bailey 
o Gatsrand 


5. Tourism 


o Deelkraal 

development 


o Kraalkop 


• 

Development of tourism sites, e.g. Matabele 

kraals, caves, Anglo-Boer War trenches, 

Deelkraal paleontological sinkhole 


• 

Tourism information centre adjacent to the N12 


• 

Cultural village along N12 


• 

Township tourism routes 


• 

Training facilities 

6. Cooperation with 


o Agriculture 

mines in the 


o Hospitality 

provision of higher 


o Technical 

order social facilities 

• 

Addressing the need for local 

leisure/entertainment facilities 


• 

Establishment of a local business forum/Chamber 

of Commerce where government and the 


private/business sector can discuss relevant 
issues 

Establishment of permanent Local Business 
Forum office, to coordinate activities of local 
businesses 

Improvement of networking among local 
businesses 


Medium term 


Medium term 


Long term 


Long term 


Short term 
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Thrust 5 - Human Resource Development and Empowerment 


Thrust 5: Human Resource Development and Empowerment 

Vision: To enable the development and optimal utilisation of local human resources and create a supportive environment 

for the empowerment of women, the youth and Historically Disadvantaged Individuals. 




Programmes 

Projects 

Priority 

Role players 

1. Skills matchmaking 

• 

Identification of skills shortages in different 

economic sectors 

• 

Medium term 

• 

• 

LED Unit 

Organised 


• 

Skills audit and recruitment database 

• 

Medium term 


business 


• 

Tertiary training facilities and bursaries in 



• 

Dept, of 



the following skills areas: 




Education 

2. Training 


o Business management 

o Agricultural 

• 

Medium term 

• 

• 

Mining houses 

Dept, of 

facilities/projects 


o Technical 




Labour 


• 

Tourism and hospitality 



• 

DTI 


• 

Establishment of on-site training 

facilities/projects 

• 

Medium term 

• 

SMMEs 

3. Projects focused on 

• 

Small business support centre 






the support of small 
businesses 


Appropriate market facilities for informal 

traders and SMMEs 

Joint marketing of businesses 


Short term 


GEOLOGICAL MANAGEMENT: 


Geologically unsafe, dolomitic conditions predominantly occur in the northern half of Merafong City, north 
of the Gatsrand Range. Consequently, the settlements in this region are subject to measures that are 
related to these geological conditions. Refer to the main document. There are 2 zones influenced by 
dolomite: 

■ Geologically high-risk areas that need to be relocated to safer geological areas (Zone 3) 

■ Moderate-risk geological areas that need to be managed (Zone 2) 

■ The areas or regions available for their future expansion has to be selected with due regard to potentially 
unsafe 

geological conditions. In Carletonville the geology can be managed safely. In Welverdiend conditions are 
more 

favourable, but still have to be managed. This also applies to Khutsong South. 


PROCLAMATION OF MINE SETTLEMENTS: 


A number of settlements have been developed on mine-owned land by the mining companies. In most 
cases these settlements are settlements with formal structures. However, these settlements have not been 
proclaimed. For these townships to be proclaimed, the mining companies will need to lodge a township 
establishment with the municipality. The benefit of this process is that the houses and units can be sold 
and transferred to new owners, although most of them have marginal locations and some are geologically 
too unstable to be proclaimed as townships. In many cases the level of services currently provided are 
substandard and the upgrades to municipal levels of service deemed too expensive by mining companies 
to formally establish townships. 
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SECTION H 


PROVINCIAL SECTOR DEVELOPMENT PROGRAMMES 


1. DEPARTMENT OF EDUCATION 


Kokosi Hostel: rural learners 

Project Description 

2012/13 

2013/14 

2014/15 

Residential Facilities 

3,000,000 

30,000,000 

30,000,000 


2. DEPARTMENT OF ENVIRONMENT 


PROJECT DESCRIPTION 

FOCUS AREA 

2011/12-2013/14 

Infrastructure improvement at Abbey Bailey nature 
Reserve and provision of Municipal Recreational & 
Conferencing Facilities at Abbey Bailey 

People and parks 

R8,000,000 
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SECTION I 


ANNEXURES 



APPLICABLE TO: 



ALL DCs 

All LMs 

J.l 

Detailed Spatial Development Framework 


Yes 

3.2 

Draft Integrated Waste Management Plan 


Yes 

3.3 

A. Water Service Development Plan (WSAs) 

B. Water Resources Plan 


Yes 

3.4 

Integrated Transport Plan 


Yes 

3.5 

Housing Plan 


Yes 

3.6 

Detailed Disaster Management Plan (Draft) 


Yes 

3.7 

Growth and Development Strategy 


Yes 

3.8 

Anti Corruption Strategy 


Yes 

3.9 

HIV/Aids Strategy 


Yes 

J.IO 

Performance Management Framework Policy 


Yes 

J.ll 

Environmental Analysis 


Yes 

3.12 

SDBIP 


Yes 
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